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I 


THE  COMMONWEALTH  OF  MASSACHUSETTS 
Executive  Office  of  Transportation  and  Construction 

Department  of  Public  Works 

Office  of  the  Commissioner 
100  Nashua  Street,  Boston  02114 


"PROGRAM  Of  PROJECTS  to  be  ADVERTISED  JANUARY  1977  through  DECEMBER  1978" 


This  progrcun  is  a  schedule*  on  a  monthly  basis «  of  projects 
to  be  advexrtised.    However «  it  should  be  recognized  that  the  uncertainties 
of  newly  imposed  rules  and  regulations ,  both  at  the  State  and  Federal 
level  and  the  monetary  constraints  within  which  we  must  conform*  may 
adversely  affect  the  advertising  of  many  of  the  projects  in  this  report. 
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PROJECTS  TO  BE  ADVERTISED 
JANUARY  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


sr.c.ios 

PROGRAM 
ITEM  I 


MG 


BOSTOH 


Boston  St.  Br  #  B-16-I2a  320.000 
over  MBTA  and  Conrail 


PA 


new 
constr 


Boston  St.,  Boston  01 


7B013 


UORTH  ADAMS 


Four  Locations  (former 
Topics)  Rte.  2+8,  Union* 
Eagle,  N.  Church,  etc. 


183.000 


FA 


Safety 


North  AdaiQS.  Proj.  11,  71M06 
01 


KILTON 


3  Locations.  ®  Brook  Rd.  110.000         FA  Safety 


Milton,  3  Locations.  01  73MG8 


RS  CONWAY 


116        Rt.  116  Bridge  C~20-10 
over  South  River 


788,000 


FA      •  New 

Constr 


RS-20a 
(1)#29 


NEW  BEDFORD- 
FAIRHAVEN 


Brightroan  St.  Bridge 


12,000         NFA  drawbridge 
improvement 


DISTRICTS  1,2  &  8 


Various  State  Hiahways 


16,000         NFA  roadside 
spray 


DISTRICTS  4,5,6  &  7 


installation  of  fuel  service  430,900  NFA  ,  maint. 
facilities 
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PROJECTS  TO  Bli  ADVliRTISED 
FEBRUARY  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
UOUTli 


DGSCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO, 

ESTIMATED       OR  OF         TRAIN-     PROJECT  INFORMATION 

COST  NFA        PROJ.  EES  SYSTEM  IDENTIFIERS 


si:r.  105 

PROCRAM 
ITEM  I 


PITTSFIELD 


North  St. -Heller  Ave.  to  850,000 
Hahconan  St. 


FA        Reconstr  1 


North  St.,  Plttsfield,  7U001 
01 


WALTHAM 


Bedford  &  South  Sts. 


30.000 


FA  Safety 


Bedford  St..  Waltham^Ol  73M25 


HESTFIEU) 


11  Locations 


814,000         FA         Topics      1         West field,  11  Loc,  01 


75M01 


Shrewsbury  to  1-290  Lake  Quinsigamond  to  1-495  300,000 
Marlborough 


FA 


Ld scape 


Rt  1-290.  Shrewsbury, 01  71022 


OOXBOROUGH-  X-495  Harvard-Box  T/L  to  Rte  2  in  250.000 
LITTLETON  Littleton 


FA  Fencing 


Rt  1-495.  Boxborough.Ol  71028 


LITTLETON - 
HESTFORD 


1-495        Rte  2,  Littleton  to  Westford      225,000         FA  Fencing 


71029 


RRS  WAKEFIELD 


North  Ave.,  Prospect  & 
Church  Sts. 


185,000         FA  Safety 


North  Ave.,  Wakefield, 
01 


7RH01 


BROOKLINE 
NEin'ON,  NSEDHAM 


Evaluation  of  the  "Oon't  12.000  NFA  traf.sig. 
Start"  ped.  indication  hdware 


STATEWIDE 


STATEWIDE 


Various  State  Highways 
Various  State  Highways 


35«000         UFA       poison  ivy 
spray 

63.000         UFA  drainage 

ditch  spray 


BOSTON 


Bowdoin  St. -Washington  St.  ' 

to  Hancock  St.  1,000,000         NFA       State  Aid 


CAMBRIDGE 


Western  Ave. -Green  St.  to  . 
Memorial  Drive  300,000 


NFA       State  Aid 


QUINCY-WEYMOUTU  3A 


Fore  River  Bridge 


195,000         NFA  Dredging 


PROJECTS  TO  BE  ADVERTISED 
FEBRUARY  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR  ■ 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFOR^^ATION 
SYSTEM  IDENTIFIERS 


snc.ios 

PROGRAM 
ITEM  I 
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PROJECTS  TO  BE  ADVERTISED 
MARCH  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES         SYSTEM  IDENTIglERS 


src.105 

PROGRAM 
ITEM  * 


HHS       NORTH  AOAHS 


Barbour  Street  to  Protection 
Avenue 


250,000      FA  Traffic 
Improv. 


Rt  2 ,  No.  Adams ,  01 


72013 


H  PITTSFIELD 


Lakeway  Drive,  from  Valentine  405,000  FA  Reconitr. 
Rd.  easterly  to  Onota  Street 


Lakeway  Or ,P I t t«f le I d .01  7IMI2 


H  NORTHAMPTON 


Meadow  Street  Bridge  and 
approaches  over  Mill  River, 
N-19-25 


370,000      FA  Reconstr. 


Headow  St , Northampton ,01  75M03 


F  NEWTON 
HHS  PITTSFIELD 


Pedestrian  Overpass 


Rtes.7(20e  S. Mountain  Rd . 
intersection 


215,000  FA  Bridge 
100.000      FA  Safety 


Rt  9,  Newton.  01 
Rt  7>  Lenox,  01 


7F012 
7Z016 


N  Hingham 


Summer  and  Rockland  Sts. 
from  Rte.3A  Rotary  to  Geo. 
Washington  Blvd. 


89.000      FA  Safety 


I  NEWBURYPORT 
AHESBURY 


r-95  Bridge 

Over  Merrimack  River 


2,000,000      FA      Deck  2      Rt  1 95 ,Amesbury .02 

Replacement 


71015 


BR  BOSTON 


BR  STOCKBRIDGE 


Ml  I  ton  St. Br  IB-16-1 1 1 
over  Conra  1 1 


Glendale  Middle  Rd .  BR 

over  Housatonic  River 


New 

650.000      FA  Constr. 


300.000      FA  New 

Constr. 


Hilton  St, Boston. 01 
Glendale  Middle  Rd.OI 


7B0U 
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PROJECTS  TO  BE  ADVERTISED 
HARCH  1977 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
UOUTL 


DESCRIPTION  WITH  TERMINI 


TOTAL  PA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

nP  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES  SYSTEM  IDENTIFIERS 


KI-C,  10  5 
PROGRAM 
ITEM  I 


BR  WORCESTER 


I  WESTFORO- 
CHELHSFORO 


12  W.Boylston  St.  over  B&H  RR, 

Barber's  Crossing 


\-k35     Uestford<Boston  Rd)to  Rte.3 
In  Chelmsford 


500.000      FA         BR  Rt  12,  Worcester. 01 

200.000      FA  Fencing  Rt  U9S .Boxborough ,01 


71030 


STATEWIDE 


Various  State  Highways 


800,000  NFA 


Hwy. 

Cleaning 


DISTRICTS  1,2, 
3.6.   S  8 


Various 


13.000  NFA 


Sign 
Washing 


CONCORD 

ACTON 

LITTLETON 


Concord  Rotary  Westerly 
to  Littleton  Common 


475.000      NFA  Resurf. 
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PROJECTS  TO  DC  ADVDRTISGD 
APRIL  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO, 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFinRS 


Sl-.C,  105 
PROGRAM 
ITEM  I 


NATICK 


Rte.  135@  Speen  St. 


150,000         FA         Xntersec.  Rt.  135.  Natick,  02 


73M14 


CAMBRIDGE 


9  Locations 


400 « 000         FA         Safety    1  Cambridge,  10  LocOl 


73M28 


ANDOVER 


Locations  on  Main  St.  from  215,000  FA  Safety 
Lowell  St.  to  H.'ghland  Rd. 


Rt  28,  Andover.Ol 


76M04 


PITTSFIELD 


South  St.,  from  Crofut  St.  425,000 
Northerly  to  Taconlc  St. 


FA        reconstr  South  St. ,  Pittsf ield 

01 


7U002 


M 

RS 


NEED HAM- 
DOVER 


Chestnut  St.  Br^-4-6a 
D-lO-5  over  Charles  River 


200,000         FA         reconstr  Rt  135,  Needhain.Ol 


7RS08 

and 

73M35 


MG 


WOBURN 


Mishawuin  Rd.  over  B&M  1,850,000  FA  constr  2  Mishawum  Rd.,  Woburn.Ol  73M04 
BR  #  W-43-4 


BR 


BOSTOM 


Baker  St.  Br#B-16-174 
over  HBTA 


225,000  FA  New 


con,str 


Baker  St. ,  Boston  01 


7B007 


RS  Newbury 


Elm  St.  relocation 


400,000         FA     '  Constr 


Elm  St..  Newbury,  01  7RS07 
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PROJECTS  TO  BE  ADVERTISED 
APRIL  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


PA 
OR  . 
NFA 


TYPE 
OF 

PROJ. 


NO. 

TRAIN- 
EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Sr.C.105 
PROGRAM 
ITEM  I 


RF 


TOPSFIBLD 


Sta.  38-44,  includes 
rainf .  earth  wall 


400,000         FA  reconstr 


Rt  1.  Topsfield,  03 


HHS  AVON 


Harrison  Blvd  @  Pond  St.    300,000  FA 


Intersec, 
Zmprov. 


Harrison  Blvd.,  Avon,  01  7Z014 


SOMERVILLE 


Broadway,  EAST  SECTIOH  1,000,000 
Boston-Somerville  Line 
to  Sargent  Ave. 


FA         reconstr    2       Broadway,  Somerville,  01  73M31 


PLYMOUTH 
KINGSTON 
DUXBURY 


North  of  Bel  River  to  11,600,000 
South  of  Congress  St. 


FA         Safety    IQ         Rt  3,  Plymouth,  02 


7F016 


M 


SR 


MEDFORD 


BOXFORD 


133 


7  Locations 


600,000         FA         safety      1         Medford,  7  Locations,  01  73M18 
improv. 


Washington  St.  at  Lake  50,000  FA  Safety 
Shore  Drive 


Rt.  133,  Boxford,  01 


7SR06 


SPRINGFIELD 


-Intersection  of  Page 
Blvd.,  Robbins  Rd.  & 
Cadwell  Dr. ,  northerly 


95,000         FA  Safety 


-    Page  Blvd.,  Springfield, 01 


Paijc  8 


PROJECTS  TO  Bli  ADVERTISED 
APRIL  1977 


FUND.  AUTO  TOTAL  FA  TYPE  NO.  SIC.  105 
CAT.  CITY  OR  TOWN  ROUTE  DESCRIPTION  WITH  TERMINI  ESTIMATED  OR  OP  TRAIN-  PROJECT  INFORMATION  PROGRAM 
 COST  NFA        PROJ.  EES          SYSTEM    IDENTIFIERS  ITEM  » 


LYNN  Western  Ave.  @  Waltt  Ave.    40«000         FA'       Safety  Western  Ave..  Lynn  ,01  73M26 


GLOUCESTER 


128 


Rte.  128  @i  Eastern  Ave. 


25,000 


NFA 


Signal 
Reconstr. 


ANDOVER 


WESTPORT-  6 
DARTMOUTH 


Rte.  28.  ®  Rte.  133 


Resurfacing 


25,000 
240,000 


llFA 


Signal 
Reconstr. 


NFA       hwy.  maint. 


AURURN  1-290              I-290(rte.   20)  to 

WORCESTER  Shrewsbury  Rte  86  & 

STURBRIDGE  Rte.  20  Inter.. 

*  Electrical  lighting 


20,000 


HFA  Maint. 


DISTRICT  6 


Various  routes,  electrical 
repairs  50,000 


NFA 


^afety 
Lighting 


ANDOVER 


Elm  St.,  N.  Andover  TL 
to  Washington  St. 


350,000 


NFA  Reconstr 


Elm  St.,  Andover,  01 


1 
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PROJECTS  TO  BE  ADVERTISED 
APRIL  1977 


FUND.                                  AUTO                                                          TOTAL             FA         TYPE     NO.  SliC.lOS 
CAT.     CITY  OR  TOWN           ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-    PROJECT  INFORMATION  PROGRAM 
 COST  NPA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  I 


OXFORD  TO 
CHARLTON 


US-20 


693,000         NFA  Resurf. 


BOURMB 


Rte.  6  &  28  (St.  Hwy.) 
Buzzards  Bay  By-Pass 


45.000  NFA 


Pedestr 
Underpass 


DALTON 


Rtes.  8  &  9,  intersection 

of  South  &  Housatonic  Sts.  22 « 000. 


NFA       sig.  reconst. 


DISTRICTS  3-7 


Various 


500.000  NFA 


grass 
mowing 


WESTBORO 


Holmes  St.,  H-24-4 


50,000         NFA       Br.  Demo.  Holmes  St.,  Westborough,0l 


CONCORD 


Intersection  of  Rtes.  220,000 
2  &  2A  In  Concord  westerly  on  Rte. 
2  to  Concord  Rotary 


NFA  resurf. 


Rt.  2A,  Concord,  01 


CONCORD 


2A 


Elm  St.  to  Lexington  St.     300,000         NFA  dlscont, 


Rt.  2A,  Concord,  01 


BEDFORD 


Vic.  Billerica  Rd.  Bridge  60,000 
South  on  Rte.  3  to 
Shawsheen  River  in 
Bedford 


NFA  betterment 
drainage 
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PROJECTS  TO  BE  ADVERTISED 
APRIL  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES ' 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SItC.lOS 
PROr.RAM 
ITEM  I 


NORTH  ADAMS 


STATEWIDE 


West.  Shaft  Rd. 


Various         3/4"  Resurfacing 


196.500 
2 « 000, 000 


NFA  State 
Aid 

NFA  Resurfacing 


LYNN 


107 


Fox -Hill  Drawbridge 


20,000         NFA       Br  Betterment 


DISTRICTS  1-8 


Various  State  Highways        450,000         NFA  catch 

basin  clean. 


SANDWICH 


130  Quaker  Meeting  House, 

Cotuit  Road 


180,000         NFA        State  Aid 


PLYMOUTH 


Carver  TL  to  Clear  Pond      350,000         NFA       State  Aid 


MBDFIBLD 


North  Street-Main  St.  to  120,000 
Friary  Street 


NFA        State  Aid 


WAKEFIELD 


Main  St. -Melrose  CL  to  '  100,000 
Oak  St. 


I 

NFA       State  Aid 


RICHMOND 


41 


Rosa iter  Rd. 


6.000        NFA       Sig,  Recon. 


Pay.c  11 


PROJECTS  TO  BE  ADVERTISED 
HAY  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES      ■    SYSTEM  IDENTIFIERS 


SIC.IOS 
PROGRAM 
ITEM  I 


HHS  SALEM 


H  SPRINGFIELD 


RF  E06ART0WN 
OAK  BLUFFS 


F  BOSTON 

HHS  EASTON 

RF  HARSHFIELD 

H  LAWR*ENCE 

F  BRAINTREE 

RS  OALTON 


Lafsyett*  (  New  Osrby  Stt. 


Ksnt  Rd.-Fernbank  Rd, 
to  Boston  Rd. 


Bicycle  Path-Nenortal  Pk, 
to  Beach  (  V I neyardhaven 
Rd.  Steamship  landing  to 
present  terminus 


Horton  St,  Gal  1 1  van  Blvd. 
106        Rte.106  «  Rte.  138 
139        Ocean  St.  9  Webster  St. 


26        Canal  and  Water  Street 
I n  ter sec  t Ion 


Contract  A,  redesign 
Capen's  CIrclaft  two  bridges 


Washington  Ht.  Road-From 
PIttsfleld  CL  to  Washington  TL 


95.000      FA  Safety 


Lafayette  St,  Salem, 01  7Z022 


4)50,000      FA      Reconstr.  1         Kent  Rd  ,Spr  I  ngf  lei  d  ,01 


150,000      FA  Constr. 

400,000  FA  Safety  1 
150,000      FA  Intertee. 


80.000      FA  Channellz, 
Traf .SIg. 


260,000      FA  Safety 


Oak  Bluffs  BIkepath.OI  7RF0I 


Horton  St, Boston. 01 

Rt  l06,Easton.0l 

Rt  l39.Harshf leld,0l 

Rt  28  , Lawrence ,01 


4,000,000      FA      Rfconstr.      3      Rt  I  93 . Bra  I nt ree ,01 


7F0I3 
7Z0II 
7RF03 

76N06 

7F006 


125.000      FA  Safety 


Wash  Htn  Rd,Dalton.OI 
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PROJECTS  TO  BE  ADVERTISED 
MAY  J  977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES         SYSTEM  IDENTIFIERS 


SliC.  105 
PROGRAM 
ITEM  I 


AUBURN 
I  WORCESTER 
SHREWSBURY 


From  Mass.   Turnpike  to  Ely 
1-290     side  of  Lake  Quinslgamond 


300,000      FA  Landscape 


Rt   1290,  Auburn,02 


71023 


BOLTON 
I  HARVARD 

B0X60R0UGH 


From  the  Ber 1 1 n-Bol ton 
1-495     TL  to  the  Boxborough- 
Llttleton  TL 


250,000      FA  Landscape 


Rt  1495. Bol ton. 02 


71024 


PHS      DISTRICT  1-8 


Various  routes;Demonstratlon  .  764,000  FA  Pavement  2 
Program  Markings 


7P00I 


LENOX 


Route  20eRoute  7 


10.000      FA  Signal 

Reconstr. 


I  WORCESTER 


1-190     Gold  Star  Blvd. to  Indian  Lake  15.000,000      FA  New 

Const. 


10        Rt  1 190, Worcester .03 


71019 


I 
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PROJECTS  TO  BO  ADVliRTISUD 
MAY  1977 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
UOUTIi 


DESCRIPTION  WITJl  TORMINI 


TOTAL  FA         TYPE  NO, 

nSTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES  SYSTEM  IDENTIFIERS 


Sl-C.lOS 
PROGRAM 
ITEM  I 


DISTRICT  1 


Various  State  Highways; 
directional   loop  installa- 
tions 


12.000      NFA  SIg.fteconst 


RUSSELL 
SAUGUS 

HAVERHILL 

DISTRICT  7 

BOURNE 

PETERSHAH 

LEICESTER 


LYNNFI ELO- 
PEABODV 


SALISBURY 


Rte.20  e  Rte.  23 
I  Hain, Essex  &  Walnut  Sts, 


Rte. 125.  Connector  ,4958 
Rte.  108 


Various  State  Highways 


Sandwich  Rd. 


12.000      NFA  SIg.Reconst 


32 
9 

128 
I 


16,500  NFA 


30,000  NFA 


BR 

Pa  Int  ing 


BR 

Painting 


60,000      NFA    Catch  Basin 
Clean. 


25.000  NFA  Drainage 
310.000      NFA  Resurf. 

446.000      NFA  Resurf. 

I 

800.000  NFA  Resurf. 
560.000      NFA  Resurf. 


PROJECTS  TO  BC  ADVERTISED 
MAY  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 

ROUTE        DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES      ■    SYSTEM  IDENTIFIERS 


SI r. ins 

PROGRAM 
ITEM  I 


OIGHTON 


RANDOLPH 


138  Drainage  Betterment 
28      Co-op  Sidewalks 


32,000  NFA  Hwy.Nalnt. 
34,000      NFA  Hwy.Halnt. 


BURLINGTON 


Rte. 128  between  Rte.3A 
and  Winn  St.,  Burlington 


Betterment 
5.000      NFA  drainage 


NORTH  AOAHS 


6       Bridge  N-Ki-18 


375.000  NFA 


BR 
repa I r 


Rt  8, North  Adams, 01 


SUNDERLAND 
MONTAGUE 


63  Resurfacing 


220,000      NFA  hwy.Halnt. 


FRAHINGHAH 


9      Br  IF-7-27 


150,000      NFA  Concrete 

BR  repairs 


HI  DlOLEBORO 


Various  bridges  on  Rte. 25 


50,000      NFA  Protective 
Screen  I ng 


DISTRICT  6 


Various  Routes; 


20,000      NFA    Paint  Symb. 

messages 


RANDOLPH 


LENOX 


Jloute  28 


District  Office 


25.000      NFA    Better  Co-op 
Sidewalk 


15,000      NFA  Fencing 
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PROJECTS  TO  BE  ADVERTISED 
MAY  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 

ROUTE        DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES         SYSTEM  IDENTIFIERS 


Slif.lOS 
PROGRAM 
ITEM  I 


ATTLEBORO 

GOSNOLD 

HOLDEN 


Hendon  Rd/R.R. 


Resurfacing  of  Town  roads 


Manning  Street  to 
Wachusatt  Street 


30,000        NFA     BR  removal  Hendon  RD,Attleboro,OI 

30.000  NFA  State  Aid 
200,000        NFA     State  Aid 


FAIRHAVEN 


Goulart  Memorial  Drive 
Scontlcut  Neck  Rd.  to 
Causeway 


260.000        NFA     State  Aid 


UAREHAH 


Hain  Street,  Gault  Rd .  to 

Carver  Rd.    Including  bridge  220,000 


NFA    State  Aid 


E.  BRIOGEUATER 


IB 


From  the  Bridgawater  XL  to  82,000 
the  Whitman  TL 


NFA  BR 

Repa I rs 


SALISBURY 


Merrimack  River  Jetty 
East  of  Rte.   1  CL 


80,000        NFA  Constr. 


CHELSEA 


N . E . Expressway  Bridges  # 
C-9-7,C-9-l I 


30,000 


NFA  BR 

Painting 


F0X60R0 


Wolomolopoag  St./R.R. 


10,000 


NFA  BR 

Remova I 


Pafic  16 


PROJECTS  TO  BE  ADVERTISED 
MAY  1977 


FUND. 

CAT.     CITY  OR  TOWN 


HANSFi  ELO 


\kO      Rte.   I<|0  Underpass 


6.000      NFA  Pump 

repairs 


AUTO  TOTAL  FA         TYPE     NO,  SrC.lOS 

ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITIiM  » 


DISTRICT  k 


EASTON 


17  Contracts 


138  Resurfacing 


500,000      NFA  Cleaning 
catch 
bas  I  n 

375.000      NFA  Hwy. 

Halnt. 


LYNN 


HAftWI CH 
BREWSTER 


107  Resurfacing 
6  Resurfacing 


140.000  NFA  Hwy. Halnt, 
650,000      NFA      Hwy. Halnt. 


PROJECTS  TO  BE  ADVERTISED 
JUNE  1977 


Papc  17 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


srr.ins 

PROGRAM 
ITEM  I 


LOWELL 


Towers  Comer  Traffic 
Signallzatlon  Project 


500,000  FA 


traf . 
slg. 


Towers  Comer,  Lowell, 02  71M01 


BOSTON 


Summer  St. 


1,000.000  FA 


New  2 
Constr. 


Summer  St.«  Boston, 01 


•72M04 


WATERTOWN 


Church  St-off  Street 
Parking 


300,000        PA  Parking 


Church  St.,  Hatertown, 01  73M30 


BR 


FITCHDURG 


31  Rollstone  St.  BR#F-4-27 

over  -B&M  RR 


500,000  FA 


New 
Constr 


Rt  31,  Pitchburg.  01 


7B011 


BELMONT 


Trapelo  Rd.  &  Mill  St.  120,000         PA  Safoty 


Trapelo  Rd.,  Belmont,  01  73M27 


RS 


ASHBY 


31         RT.  119  to  N.H.  State 
Line 


3,500,000         FA         Reconstr.  4        Rt.  31,  Ashby,  01 


#18- 
'76 


NEWTON 


RTE.  9  ®  Elliot  & 
Woodward 


200,000         FA  Safety 


Rt.  9,  Newton.  02 


73M11 
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PROJECTS  TO  BE  ADVERTISED 
JUNE  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO, 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SI C. 105 
PROGRAM 
ITEM  I 


HHS  WOBURN 


SldewalXs 


80,000         FA  Safety 


Rt.  3,  Wobum.  01 


7Z004 


ASHLAND 


5  Locations 


350,000         FA  Safety 


Ashland,  5  Locations, 01  71M15 


HOLLAND-  86 
STURBRZDGB 


From  Conn.  S.L.  into 
Sturbridge 


390,000  FA 


Land- 
scape 


Rt.  186,  Holland,  01 


71011 


M 


MELROSE 


Parking  Garage,  between 
Main  &  Levanon  Sts. , 
North  of  Emerson  St. 


180,000  FA 


plcing 

garage 

repl. 


Melrose  Parking  Facil,  01  73M41 


WOBURN - 
STONEHAM 


Montvale  Ave. ,  Hill  St. 
to  Maple  St. 


80,000         FA  Safety 


Montvale  Ave.,  Wobum,01  73M16 


HAVERHILL 


Parking  Garage 


1,500.000         FA         Safety        2       Haverhill  Parking  Gar. 01  76M05 


NORTH  ANDOVER 


7  Locations -High  School 
Area 


350,000         FA  Safety 


North  Andover,  7  Loc.  01  76M03 


M 


WEYMOUTH 


4  Locations 


190,000         FA  Safety 


Weymouth,  4  Locations. 01  73M33 


Page  19 


PROJECTS  TO  BE  ADVERTISED 
JUNE  1977 


FUND.  AUTO  TOTAL  FA  TYPE  NO.  SIC.  105 
CAT.  CITY  OR  TOWN  ROUTE  DESCRIPTION  WITH  TERMINI  ESTIMATED  OR  OP  TRAIN-  PROJECT  INFORMATION  PROGRAM 
 COST  NPA        PROJ.   EES          SYSTEM    inONTIFIERS  ITEM  I 


DISTRICT  2 


91 

291 

391 


1-91,  1-291,  1-391 


75,000  FA 


the  mo 
plastic  pv. 
markings 


BOSTON 


93  Bridge  Screening-3  Bridges 

over  S.E.  XHay 


75.000 


FA 


Safety 


M 


AGAWAM 

W.  SPRINGFTBLD 

WESTFIELD 

HOLYOKE 


Agawaro-Rte.  159  @>  River  Rd.  100,000 
W.  Spfield-Rte.  20  @  ehurchill 
Rd.  &  Tatham  School 
Westfield-Rte.  20  @  B.  Mtn.Rd. 
Holyoke-Maple  &  Lyman  Sts. 


FA 


Signal 
update  & 
new  sigs 


H.  Springfield.  5  Loc. ,  01 


MEDFORD  TO         93  Bridge  Screening,  15 

METHUEN  Bridges 


250,000         FA  Bridge 

Screening         Rt.  193,  Medford,  03 


71031 


M 


HINGHAM 


George  Washington  Blvd. 
@  Rockland  Sc. 


60,000  FA 


traf.  sig. 
revision 


1 
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PROJECTS  TO  BE  ADVERTISDD 
JUNE  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


.si:r.  105 

PROGRAM 
ITEM  I 


BOSTOM 


West  5th  St.  Br#B-16-20l 
over  Conrail 


200,000  NPA 


New 
constr 


Heat  Fifth  St.,  Boston. 01 


CLARKSBURG 


River  Rd.,  northeasterly  100.000  NFA  malnt. 
of  Cross  Rd. 


DISTRICT  1-8 


Various  routes 


80,000         NFA       Sign,  maint. 


DISTRICT  1-8 


1-495,  1-195.  1-93,  1-91  105.000 


NFA 


Call  Box 
Main. 


GLOUCESTER 


128 


Rte.  128  @  Bast  Main  St.  25,000 


NFA 


Signal 
Maint. 


CANTON 


Dedham  St./R.R. 


55,000         NFA       Br  repairs 


QUINCY 
WEYMOUTH 


Rte.  3A/Fore  River 


200,000  NFA 


dredge 
channel , 
install  sub. 
cables 


Page  21 


PROJECTS  TO  nC  ADVERTISED 
JUNE  1977 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
ROUTC 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE 
OP 

PROJ. 


NO. 

TRAIN- 
EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Slid  05 
PROGRAM 
ITEM  I 


WATERTOWN 


Coolldge  Ava.,  Cambridge  275,000  NfA  State  Aid 
Cl  to  Arsenal  St. 


WINCHENOOH 


School  St.  to  Front  St.  & 

Rto.   202  240,000 


NFA        State  Aid 


EASTON 


Depot  St.,  Bay  Rd.  to  280,000 

Black  Brook 


NFA       State  Aid 


PRAMINGHAM 


Old  Conn.  Path  over  Mass. 
Tpke.  widening  &  Bridge 
approaches 


60,000         NFA  Safety 


NBUTON 


Washington  &  Adam  Sts., 
Jackson  Rd.,  Lewis  Terr, 
signals  &  channelization 


80,000 


NFA  Safety 


HATFIEIX) 


Prospect  St.  BR4W-11-3 
over  Mill  River 


250,000'  NFA 


Prospect  St.,  Hatfield,  01 


i 


HAD LEY 


Resurfacing 


210,000         NFA       hwy.  malnt. 
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PROJECTS  TO  BE  ADVERTISED 
JUNE  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES         SYSTEM  IDENTIFIERS 


SI C. lOS 
PROGRAM 
ITEM  * 


NORTHFIBLD 


SHELBURNB 


FOXBORO 


MED FORD 


REVERE 


10 
112 
1 

38 


Drainage 


14,000  HFA       hwy.  maint. 


Rte.  112,  Slope  Betterment  50,000         NFA       hwy.  maint. 


Resurfacing 
Resurfacing 
Bennington  St. 


220,000         NFA       hwy.  maint. 


360,000         NFA       hwy.  maint. 


20,000         NFA       hwy.  maint. 


LENOX 


15,000         NFA       Fence  Better. 


DEERFIELD- 
ASHrtELD 


116 


Guardrail  Replacement 


360,000         NFA        Hwy.  Maint, 


GRAFTON  to 
MENOON 


140 


Guardrail  Replacement 


120,000         NFA       hwy.  maint. 


REVERE 


60 


Guardrail  Replacement 


15,000         NFA       hwy.  maint. 
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PROJECTS  TO  BE  ADVERTISED 
JUNE  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED •  OR 
COST  NFA 


TYPE  NO. 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES         SYSTEM  IDENTIFIERS 


SliC.lOS 
PROGRAM 
ITEM  I 


TEMP LETCH 


Route  2A 


680,000         NFA  resurf. 


NOT  ASHFORD 
WILLIAMSTOWN 


Rto.  7,  Hew  Ashford  northerly  780,000  NFA  resurf. 
to  rte.  43,  Wllliainstown 


\ 
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PROJECTS  TO  BE  ADVERTISED 
JULY  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SI.C.105 
PROGRAM 
ITEM  I 


MASHPEB 


28  Rte.  28  strip  near 

Barnstable  Town  Line 


400 « 000         th         reconstr.  Rt..  28«  Mashpee,  01 


AGAWAM 


RAYNHAM 


159         Rte.  159  between  Lelzuid  & 
Adams  Sts. 


Church  St.  Dean  St.  to 
River  St,  incl.  Br#R-2-2 
over  Taunton  River 


150«000  FA 


resurf . 

intersec. 

improv. 


Rt.  202,  Southwick,  01 


700,000         FA         new  Constr  1      Church  St.  Raynham.Ol  7lMl7 


HHS  DEOHAM 


WILBRAHAM 


Incinerator  Rd.  @  Washington  100,000  FA  Safety 
St. 


Rte.  20  @  Stony  Hill  Rd. 


140,000         FA  intersec. 


Washington  St. ,  Dedham,  01 
Rt.  20,  Wilbraham,01 


RS  HARDWICK- 

MEW  BRAIMTREE 


Hardwick-Barre  Rd.  &  New 
Braintree,  Hardwick  Rd. 
over  Ware  River,  Br  #H-8-l,  N-7-1 


200,000  PA 


Bridge  & 
Approaches 


Ware  Riv  Br,  Hardwick. 01  7RS04 


WEST  BRIDGEWATER 


Rte.  28  (St.  Hwy)  at  Copeland  75,000  FA  channeliz.  Rt  28,  W  Bridge  Water,  02 
St. 


YARMOOTH 


28 


14  Locations^ 


950,000         FA         Safety      2         Rt  28,  Yarmouth,  01 
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PROJECTS  TO  BE  ADVERTISED 
JULY  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERNilNI 


TOTAL 

ESTIMATED 

COST 


FA 

OR 
NFA 


TYPE 
OP 

PRO  J. 


NO. 

TRAIN- 
EES 


PROJECT  INFORMATION 
SYSTEM  iniiNTIFICRS 


SI.C.105 
P  ROC.  RAM 
ITl-M  * 


WINCHESTER 


SALEM 


5  Locations  275,000 


Across  Rte.  107  at  the  New  180«000 
Salem  High  School  ped.  Br. 
#  S-1-20 


fA  Safety 
px       Br  Constr 


Winchester,  Atp#l,01 


Salem    Pedest  Br.  01  73M44 


MALDEN 


60 


Pleasant  St.  to  E^istem  Ave.  2.500,000  FA 


New  3 
Constr 


Rt.  60  Bypass,  Maiden. 02  73M01 


HHS  EASTON 


138         Rte.  138  between  Belmont  St. 
£c  Depot  St. 


200,000         FA  Reconstr. 


Rt.  138,  Easton,  01 


7Z007 


HHS  OXFORD/PAZMER  20 


Rte.  20  @  Rte.  56 
Rte.  20  @  Rte.  32 


210,000         FA         Intersect.  Rt.  32,  Palmer,  01 


7Z012 


HHS  FRAMINGHAM 


Concord  St.  @  Dennison  Ave., 
Waverly  St.,  Fountain  St. 


65,000         FA  Safety 


Framingharo,  2  Loc.  01  7Z021 


BR  PITTSPIEID 


Holmes  Rd.  Br#P-10-2  over 
Conrail 


450,000  FA 


substd 
Br. 


Holmes  Rd.,  Pittsfield.Ol  7B012 


HHS  LENOX 


US-7 


Rte.  7  20  @  New  Lenox  Rd. 
Intersection 


100,000         PA  safety 


Rt  7,  Lenox,  01 


72016 
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PROJECTS  TO  BE  ADVERTISED 
JULY  1977 

FUND.                                    AUTO                                                             TOTAL              FA         TYPE     NO.  SI=C.105 
CAT.     CITY  OR  TOWN           ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-    PROJECT  INFORMATION  PROGRAM 
   COST  NFA        PROJ.  EES         SYSTEM    IDENTIFIERS  ITEM  i 


From  Newton  Rd.,  Haverhill         300,000  landscape  Rt  1495,  Haverhill, 02  71026 

to  Rte.  1-95  int.  at 

Salisbury 


I  HAVERHILL  1-495 

MERRIMACK 
AMESBURY 
SALISBURY 


ANDOVER 
LAWRENCE 
NORTH  AHOOVBR 


1-495      From  Tewksbury,  Andover 

TL  to  Lawrence,  N.  Andover 
TL 


190,000         FA  Landscape 


lav;rence 

METHUEN 
HAVERHILL 


1-495      From  the  Lawrence^orth 
Andover  TL  to  Newton 
Rd.,  Haverhill 


270,000         FA    .  Landscape 


HHS  GRANBY/S.  HADLEY  202 

116 


Rte  202  ®  Amherst  & 
Pleasant  St. ,  Rte.  116 
@  Rte.  33 


200,000         FA  Intersect. 

Improve. 


Rt  202,  Granby,  03 


7Z017 


I 
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PROJECTS  TO  BE  ADVERTISED 
JULY  1977 


FUND.  AUTO 
CAT.     CITY  OK  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
•OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SI C. 105 
PROGRAM 
ITEM  a 


SPRINGFIELD  20A 
WEST  SPRINGFIELD 


Deck  &  Rail  Replacement « 
North  End  Br#S-24-3»W-21-2 


295 « 000  NFA 


Br. 

Maint. 


LEXINGTON 


Hancock  St.,  Harrington  Rd. 
to  Adaros  St. 


150.000         NFA       State  Aid 


NEEDHAM 


Central  Ave.,  Be:.-j  Rd.  to 
Pond  St. 


313.000         NFA       State  Aid 


WEYMOUTH 


Pleascuit  St..  Rte.  3  to 

Roaana  Rd. 


600.000 


NFA        State  Aid 


DISTRICT  6 


Various  Locations 


50.000         NFA  painting, 

light  support 


DISTRICT  6 


Various  Locations,  Bristol  & 
Norfolk  Counties 


50,000         NFA       painting,  traf. 

sig. 


LYNNFIELD 


Tunnel 


25,000         NFA  Safety 


BOYLSTON  70/140 


35,000         NFA  Signal 

reconstr. 
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PROJECTS  TO  BE  ADVERTISED 
JXJLY  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO, 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES         SYSTEM  IDENTIFIERS 


Si:C.10  5 
PROGRAM 
ITEM  * 


WEST  bOYLSTOtI  12/140 


35  ('000         NFA  .      signal  reconstr 


WEST  BOYLSTOH  12  Rte.  12  &  Woodland  St. 


35,000         NFA        signal  reconstr. 


PAXTON 


122/31 


30.000         NFA       signal  reconstr. 


I.YNNFIELD  129 


Rte.  129  @  Fairview  Rd. 


13.000        NFA   .    signal  reconstr. 


HAVERHILL  125 


Rte.  125  &  125  Connector 


25.000         NFA       signal  reconstr. 


PHXLLIPSTON  2A 


resurfacing 


305.000         NFA  maint. 


CHICOPEE-HOLYOKE    116         Deck  replacement 


664.000         NFA       Br  Maint 


DISTRICT  6 


Various  Locations,  electrical  50.000  NFA  Hwy.  Lighting 
repairs 
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PROJECTS  TO  BE  ADVERTISED 
AUGUST  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Si;C.105 
PROCRAM 
ITEM  # 


HHS 


EASTHAH 


ftte.6(St.Hwy)at  Governor 
Prence  Rd.  and  Asplnet 


130,000  FA 


GeoiD. 
Changes 


Rt  6  .Easthan  ,01 


7Z009 


WORCESTER 


12  West  Boylston  St.(Rt.l2) 

§  W. Mountain  St./.  Hountain  1,400,000 
St.   and  Maiden  St. 


FA  Safety 


Rt . 1 2  , Worcester ,02 


7'iH02 


CHICOPEE 


HARBLEHEAD 


10  Locations 
k  Locations 


452,000      FA        Safety  I        Chlcopee,5  Locations, 01  75H06 


170,000      FA  Safety 


Harblehead,  <i  Loc.Ol 


HHS 


BOSTON 
CAHBRI OGE 
LYNN,  REVERE 


17  Locations  For  Inertlal 
Barr  lers 


750,000      FA  Safety 


I         FiBCO  Barriers, 01 


72024 


WALPOLE 


27 


BR.#W-3-5  Over  Conrall 


300.000  FA 


New 

Constr , 


Rt  27,Walpole,OI 


73M'i2 


LANCASTER  South  of  Rte . 11 7 (Lancas ter) 

LEOMINSTER  1-190  to  South  of  Rte.   2   Inter.       12,000,000      FA  New 

(Leom.)  Constr. 


10        Rt  1190, Worcester, 10 


HHS 


LOWELL 


5  Intersections 


250,000      FA  Safety 


Lowell, 5  Locations, 01 


SHEFFI ELD- 
Gt.  Barrlngton 


Conn.SL  northerly  to 
town  gap  In  Ct . Bar r I ng ton 


300,000      FA        gdrall  repi 
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PROJECTS  TO  BE  ADVERTISED 
AUGUST  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Si:C.i05 
PROGRAM 
ITEM  # 


RS 


OTIS 

BLANDFORD 
RUSSELL 


23      Rt«.23.  Monterey  TL  1,000,000 
easterly  to  Rte.20,Russel I 


FA      Reconst.  I 


H  HOLBROOK 


OS 


CUHHI NGTON 


139      8  Locations^  Rte-I 39 


250,000 


112      Rte.ll2  from  Grout  Rd. easterly  543.000 
to  Rte.9 


FA  Safety 

FA      reconstr.  I 


Holbrook,8  Locations. 01  73H3'i 
Rt  I  l2,Cuinn>lngton,0l  70S0I 


HHS  SOUTHWICK 
ROS  AGAWAH 


Rtes.202+IOeRte.57 


375,000        FA  Intersec. 


Rt  202,Southwlck,0l 


7Z0I5 


RF  CHESHIRE 


OS  CHESTER 


8      Rte.8  Strip,  South  &  North  St.     550,000        FA      Reconstr.  1  Rt . 8 ,Chesh I  re ,0 1 

Bendix  Drive, Chester ,01 


Bendlx  Rd.BR#C-ll-8  over 
Conrall 


300,000        FA  Substd 
BR 


RS 


DUNSTABLE 


113       I'lOO  Ft.,   from  Pepperell  T.L.  1.500,000 
to  the  Dunstable  Center 


FA      Reconst.     2  Rt  II 3 .  Ounstab ie  ,0 1 


7RS0I 


RF  BOURNE 

FALMOUTH 


28      From  tbe  Bourne  Bridge  to 
the  end  of  divided  highway 
In  Falmouth 


2,720,000 


Resurf.  6 
FA      gdrail  3 


ERVI NG-ORANGE- 
ATHOL 


2  InstaK  Signs-Rt.  2,Ervlng,  100,000 
\-  Orange, Athol  . 


FA  Brkwy. 
Signs 
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PROJECTS  TO  BE  ADVERTISED 
AUGUST  1977 

FUND.  AUTO  TOTAL  FA  TYPE  NO.  Sr.C.lOS 
CAT.  CITY  OR  TOWN  ROUTE  DESCRIPTION  WITH  TERMINI  ESTIMATED  OR  OP  TRAIN-  PROJECT  INFORMATION  PROGRAM 
 COST  NFA  PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  i 

RF        GRANBY                          116      Rt« .  1 1 6 .  S  ta .  298  to  Sti.34i6            700,000      FA  Reconstr.  ^  RC  1 16  .Granby  .0)  7RF02 


CHELSEA 


Beachan  Street ,  Williams 
St.   to  City  Line 


100,000      NFA  State 
Aid 


WEBSTER 


Cudworth  Rd. /Sutton  Ave. 
West  of   Intersection  north- 
erly on  Cudworth  Rd.to  State 
Hwy.,   Rte.  52 


llOO.OOO      NFA  State 
Aid 


HOLYOKE 
S.  HAOLEY 


202      J.  Huller  Bridge  over  Conn. 
River 


130,000      NFA     '  BR 
Malnt. 


CHELMSFORD 
LOWELL 


Inter. Rte. 3  Chelm.to  end  of 
Lowell  ConnectorgGorham  St., 
Lowe  1 1 


600,000      NFA  Resurf. 


STATEWIDE 


Tree  Tr Inmlng ( i 7  Contracts) 
on    various  highways 


290.000      NFA      Ha  int. 


WESTFIELD 

W.  SPRINGFIELD 


20 


85.000      NFA  gdrail 
repi . 


W/tPOLE-NORWOOO 


l/IA 


16.000      NFA  drain. 

better 


BOURNE 


NFA      drain. better 


Pasc  32 


PROJIiCTS  TO  lie  ADVL'RTISED 
SEPTE34BBR.  1977 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
ROUTE 


DGSCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  .  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFOR-MATION 
SYSTEM  innNTIFIERS 


SI  C.  105 
PROGRAM 
ITEM  I 


M 


M 


CONCORD 


NATICK 


M  BRAINTR£B 
HHS  LOWELI. 

MG  METHUBN 

M  NEEDHAM 

DOVER 


ATTLEBORO 


M  LYNN 

M  BROCKTON 


62 


123 


BR#C-19-9  over  Aasabet 

River  2S0«OO0. 

Washington  Ave.  Br. 

#N-3-8  over  Conrail  300,000. 

6  Locations  770,000. 

Rte.  3A  at  Wood  Street  80,000.- 


Lowell  St.  Br.#M-17-6 

over  B&M  R.R.  400,000. 

Hunnawell  St,  Br.#N-4-19 

over  Penn  R.R.  300,000. 

Center  St.  Br.#0-10>6 

over  Conrail                  .  -  -  250,000. 

Pleasant  St. (Bte.  123) 

Park  Ave.  to  Starkey  Ave.  1,450,000. 

9  Locations  385,000. 

Grove  St.  Br.#B-25-15 

over  Conrail  '  300,000. 


FA 

FA 
FA 
FA 

FA 

FA 

FA 

FA 
FA 

FA 


New 

Conatr. 
New 

Constr. 

Safety 

Zntersec. 
Iroprov. 

New 

Constr. 
New 

Constr. 
New 

Constr. 

RR  BR  Repl.2 
&  St.  Wdng. 

Safety 

^ew 

Constr. 


Rte.  62,  Concord 
02 

Washington  Street, 

Natick,  01  73M40 

Rte.  37,  Braintree,  01 

Rte.  3A,  Lowell, 
01 


Rte.  113,  Methuen,  01  76M08 

Hunnewell  Street, 

Needhain,  01  73M36 

Center  Street, 
Dover,  01 

Attleboro,  4 

Locations,  01  .  77M01 

Lynn,  9  Locations,  01  73M21 

Grove  Street 
Brockton,  01 
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PROJECTS  TO  BE  ADVERTISED 
SEPTEMBER,  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES         SYSTEM  IDENTIFIERS 


snc.105 

PROGRAM 
ITEM  I 


M  SKANSEA 

M  BRAINTREB 
M  BILLERICA 


M 


BELMONT 


M  FRAMINGHAM 

RS  BUCKLANO 

F  BARNSTABLE 

M  SOMERVILLB 

F  DEDHAM 


SPRINGFIELD 


Rte.  6  ®  Rte.  136  and 
Gardners  Neck  Rd. 

Liberty  &  Grove  Sts. 

Boston  Rd. (3A) 
at  Cook  St. 

Lexington,  Church  and 
Thayer  Sts. 

5  Locations 

Rte.  112  @  Horth  Street 


Rte.  28 (St.  Highway) at 
Bearses '  Way 

Prospect  St.^  Carobridge- 
Somerville  Line  to  Somer- 
ville  Ave.  Intersection 
including  bridge. 

Rte.  1  Br. #D- 5-27 
over  Rte.  128 

Inters,  of  Allen  and 
Bradley  St. 


175,000.  FA. 

100,000.  FA 

35,000.  FA 

50,000.  FA 

500,000.  FA 

35,000.  FA. 

50,000.  FA 


1,500,000. 
450,000. 
25,000. 


FA 


FA 


FA 


Intersec. 

intersec. 

Safety 

Safety 

Safety  1 

Intersec. 
Improve. 

Widening,  traf.  Rte.  28 

slg,  revision     Barnstable,  03 


Rte.  6,  Swansea, 03 
Liberty  St.  Braintree,02 


Lexington  St., 
Belmont,  01 

Fraroingham,  6  Loc,  01 

Rte  112, 
Buckland,  01 


Safety  Imp. 
Substd  br. 

2 

Reconstr. 

I 


Safety 


Prospect  St., 
Soroerville,  01 

Rte.  1, 

Dedham,  03 

Allen  St. , 
Springfield,  01 


73M23 


73M37 


7F014 


75M04 


\ 
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PROJECTS  TO  BE  ADVERTISED 
SEPTEMBER,  1977 


FUND. 
CAT. 

CITY  OR  TOWN 

AUTO 
ROUTE 

DESCRIPTION  WITH  TERMINI 

TOTAL 

ESTIMATED 

COST 

FA 
OR 
NFA 

TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 

PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 

src.105 

PROGRAM 
ITEM  1 

M 

Essex  and  Common  St. 

810,000. 

PA 

Re- 
const.  1 

Essex  Street, 
Lawrence,  01 

76M07 

T 

CHTCOPEB— 
HOLYOKE 

1-391 

Bridge  over  River 

7,700,000, 

FA 

New 
Const. 

Kwe.  X— J^i., 
Chicopee,  04 

71009 

RS 

aiESTERFIELD 

143 

Rte.  143  from  Westford 

SVA  vox      fc» w     U \J 'J y     CvWA  « 

1  ooo  oon 

A,  WW,  WW. 

PA. 

Re- 

consw.  X 

Rte.  143/ 

RS-107 

(  UUoj 

I 

SALISBURY 

1-95 

Info  Bldg. (temporary)  and 
lighting,  adj.  to  H.  H, 
State  Line 

75,000. 

FA 

l8t  Stage 
Improve. 

Rte.  195, 
Salisbury,  02 

I 

LITTLETON 

V/ESTFORD 

CHELMSFORD 

1-495 

From  BoxboroughAiittle- 
ton  t/L  South  of  West- 
ford  St., J  Chelmsford 

310,000. 

FA 

Land- 
scape 

71025 

z 

Hestborough 
Sou thborough 
Marlborough 
Hudson-Berlin 

1-495 

Route  1-495  from 

Rqu ta  Q   in  W^^tt* 

<\w  U  l»0     7     J.  tl     n  G  9  w 

borough  to  Berlin- 
Bolton  t/1 

250,000. 

FA 

Land- 
scape 

71024 

METHUEN 

213 

Addition  of  ramps  from 
Rte.  213  to  Pleasant 
Valley  Street 

610,000. 

FA 

Constr.  1 

Rte.  213, 
Methuen,  02 

7F007 

LENOX 

Rtes.  7,20,7A  Junction 

35,000. 

NFA 

I 

Signs 

DISTRICT  I 

Various  State  Highways, 
sidewalks,  stoplines  etc. 

15,000. 

NFA 

Pvmarkings 
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PROJECTS  TO  BE  ADVERTISED 
SEPTEMBER,  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Sl.C.lOS 
PROGRAM 
ITEM  I 


SUDBURY 
BILLERICA 


Concord  Rd. ©Lincoln  Rd. 

2  Intersections t  Wippla  Rd. 
and  Andover  Rd. ,  Salem  Rd. 


75.000.  NFA 


at  Gray  St. 

50,000. 

NFA 

NANTUCKET 

Bicycle  Path 

90,000. 

NFA 

State  Aid 

BILLERICA 

Allen  Rd. ,  Baldwin  Rd. 
to  Ravine  Rd. 

400,000. 

NFA 

State  Aid 

•janiaLca  sc&o  ucners 

*VAn  AAA 

/t)U,  QUO. 

NFA 

. State  Aid 

CHARLTON 

Jones  Crossing-Gould  Rd. 
over  Conrail  #C-6-ll 

'  200,000. 

NFA 

'  BR  Recon- 
struction 

STATEWIDE 

Tree  Removal (16  Contracts) 
on  various  highways 

250,000. 

NFA 

Maint. 

STATEWIDE 
• 

Drainage  Ditch  Spraying  on 
various  highways 

100,000. 

NFA 

Maint. 

DALTON-HINSDALB 

8 

Resurfacing 

600,000. 

NFA 

Hwy,  Maint. 

GREENFIELD 

5 

Resurfacing 

220,000. 

< 

NFA 

Hwy.  Maint. 

CHARLMONT 

2  ■ 

Resurfacing 

450,000. 

NFA 

1 

Bwy.  Maint. 

Jones  Street, 
Charlton,  01 


?aae  36 


PROJECTS  TO  BE  ADVERTISED 
SEPTEMBER,  1977 


FUND.  AUTO  TOTAL  FA         TYPE     NO.  Sr.r.ms 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA        PROJ.  EES    '     SYSTEM    IDENTIFIERS  ITEM  I 


WEST  NEWBURY  113  Resurfacing 
PLAINVILLB  1  Resurfacing 


700,000.  NFA  Hwy.  Malnt. 
270,000.      HPA        Hwy.  Maint. 


PROJECTS  TO  BE  ADVERTISED 
OCTOBER  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  PA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OP  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES         SYSTEM  IDENTIFIERS 


.Sl.ClOS 
PROGRAM 
ITEM  I 


N  ACTON 


Rte.   Ill  i  Rta.  127 


150.000      FA  Intersec. 


Rt. 1 1 1 , Acton, 02 


BR  HEOFORD 

SOHERVI LLE 


Wellington  Br.CHcGrath 
Hwy  BrlH-l2-l ,S-I7-I 
over  Hystic  River 


4,000.000      FA  New 

Constr . 


<l      Wellington  Bridge. 01 


76016 


SCITUATE 


Rte.3A(St.Hwy)at  Henry 
Turner  Bailey  Rd. 


Channel Iz. 
8S,000      FA  Islands 


BOSTON 


Saratoga  S t . Br . #B- 1 6-70 , 

Conra I  I 


300,000       FA  New 
Constr* 


Saratoga  St. Boston. 01 


72H06 


BURLINGTON 

AGAWAH 
SOHERVILLE 


Burl Ington  Hal  I  Rd.  % 
Lexington  St. 


12  Locations 


Broadway .Middle  Section 
Sargent  Ave.  to  Ball  Sq. 


60,000      FA      Safety  Hall  Rd  ,Bur  1 1  ng  ton  .0 1  73H24i 

730.000      FA      Safety  I      Agawan,l2  Locations, 01 

1  .950,000      FA      Safety  3      Broadway  .Soraervl I le  ,02  73N20 


M  ROCKLAND 


6  Locations 


330,000      FA  Safety 


Rockland, 7  Locations, 01 


OUXBURY 

TO 
HINGHAH 


South  of  Congress  St; 
to  North  of  Hlngham  St. 
(228) 


7,700,000      FA      Safety  7      Rt  3.0uxbury.OI 


Page  38 


PROJECTS  TO  BP:  ADVLRTISHD 
OCTOBER  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OP  TRAIN" 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


sr.c.ios 

PROGRAM 
ITEM  * 


WORCESTER 


I  SPRINGFIELD 
CHICOPEE 


NATICK 


BARNSTABLE 


9 
28 


Heard  St.  over  Conrall 
Bridge  #W-<t<t-23 


1-291  Page  B I vd .  , Spr I ngf I e I d 
to  Sta  89-»^30  Chlcopee^at 
Robinson  Bridge 


Speen  Street 
1 1  Locat Ions 


350,000  FA 


BR  t 
Approaches 


Safety 

800,000      FA  Pvment 

Upgrading 

8,000,000      FA  Constr. 


530.000      FA  Safety 
I mprov . 


Heard  St  .Worcester ,01 
2       Rt  1291 .Spr Ingf leld.OI 

6      Rt  9.Natlck,01 

I       Rt  28,Barnstable,02 


71020 


7F008 


HARWICH 


DRACUT 


28 


13  Locations 
10  Locations 


<l50,000  FA  Safety 
liOO.OOO      FA  Safety 


Harwich, 5  Locations, 01 
Dracut,ATP#l ,01 


BROOKLINE-WELL. 

NATICK-FRAHINGHAH 

SOUTHBORO 


Starting  at  01 s t . L I ne ,Brook' 
line  Rte.9  and  ending  DIst. 
1 1 ne  Southboro 


repl. 

(100,000      FA  substd 
gdral I 


WELLESLEY 
TO 

WAKEFIELD 


All   Interchanges  along 
128  .     Rte.128   (dist.  wide) 


rppi . 

200.000      FA  substd 
gdrall 


ROS       WEST  STOCKBRIDGE 
Rl CHHOND 
PITTSFIELD 


k\         Rte.dl , 102-W.Stockbrldge 
northerly  to  Rte.20, 
PIttsf leld 


150,000      FA  Repl. 

gdral  I 


Rt  ^1  , Richmond, 01 
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PROJECTS  TO  DE  ADVERTISED 
OCTOBER  1977 


FUND.  AUTO 
CAT.      CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OP  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SliC.lOS 
TROCRAM 
ITEM  I 


LUDLOW 


HHS  WOBURN 


2  Locations 


175,000 


Pleasant,  Lexington&Burl ington  200,000 
Streats 


FA 
FA 


Safety 
Safety 


Ludlow, 2  Locations, 01 
Pleasant  St,Woburn,OI 


HHS  WEST  BOYLSTON 
HHS  WAREHAH 


12        Rte.   12  at  Rte.  110 


Rte  6  and  28  g  Crar.barry 
Plaza 


150.000  FA  Safety 
150.000      FA  Safety 


Rt  12. W  Boylston.OI 
Kt  6.  Wareham,03 


7Z008 


BRIOGEWATER 


HINSDALE 


High  St.Br#B-23-l8  over 
Conra 1 1 


Old  Dalton  Rd.Br|H-l6-3 
over  Housatonic  River 


250.000      HFA  New 

Constr . 


New 

350.000      NFA  Constr. 


High  St  ,Br Idgewater .01 
Old  Dalton  Rd .H I nsda I e ,0 1 


CONCORD 


Main  Street (Sudbury  Rd . 
to  Elm  St. 


200.000      NFA      State  Aid 


SCITUATE 


First  Parish  Rd.  and 
Edward  Foster  Rd . , I ntersec- 
tlon  with  Kent  t  Front  St. 


125.000      NFA      State  Aid 


BERNARDSTON 


BRlB-IO-2,deck  and  rail 
rep  I aced 


75.000      NFA  BR 
NaInt, 
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PROJECTS  TO  BE  ADVERTISED 
OCTOBER  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES     '     SYSTEM  IDENTIFIERS 


SIX.  105 
PROGRAM 
ITEM  I 


STATEWI DE 


Sight  Distance  Improvement 
for  safety 


400,000      NFA  Malnt. 


CHARLEHONT 
STATEWIDE 


Resur f ac I ng 


4SO,000      NFA  Hwy.Halnt. 


Various  h I ghways , e 1 1  ml na t Ion 

of  roadside  obstacles  155,000      NFA  breakaway 

signs 


HETHUEN 


38 


Rt.28gHampshlre  St. 


26,000      NFA  reconstr 
traf . s Ig . 


LUNENBURG- 
FITCHBURG 


2A 


Resurfacing 


625.000      NFA  Hwy.Halnt. 


HEDFORD 


1-93  Ramps  to  Fellsway 


150.000      NFA  Resurf, 


FALMOUTH 


28 


Drainage  betterment 


35.000      NFA  Hwy.Halnt. 


NORWOOD 


Resurf ac  i  ng 


110.000      NFA  Hwy.Halnt. 


\ 
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PROJECTS  TO  BE  ADVERTISED 
NOVEMBER  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOJAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NPA  ■      PROJ.  EES         SYSTEM  IDENTIFIERS 


Sl-C.lOS 
PROGRAM 
ITEM  I 


DENNIS 


MAYNARD 


12  Locations 
S  Locations 


570.000         PA         Safety    1  Dennis.  7  Locations, 01 


200,000         PA  Safety 


Maynard.  Atp  #1,  01 


SPENCER 


10  Intersections 


410,000         FA  Safety 


Spencer,  10  Locations, 01 


NEWTON 


7  Intersections 


500,000         FA         Safety    1  Newton,  6  Locations, 01 


RS  MONTGOMERY 


Intersection  of  Main  Rd.  &  Avery  Rd.   <     75,000         FA  Safety 


PITTSFIELD 


BARNSTABLE 


MANSFIELD 


Merrill  Rd.,  fr  Junction  Rd.  easterly    500.000         FA         Reconstr.    1      Merrill  Rd.,  Pittsfield,  01 
to  Coltsville  intersection 
of  rte.  e  &  9 


28  Rte.  28  (St.  Hwy.)  at  Yarmouth  100,000 

Kd.   (Hall's  Corner) 


MARSHFIELD  Rte.  3A  (St.  Hwy.)  @  Highl'.nd  St.  25,000 


1-495      West  of  School  St.  to  East  12.300.000 
of  S.  Main  St. 


FA 


FA 


Traf.  sig. 
RR  preemp. 


Traf.  Sig. 
revision 


Rt.  28.  Barnstable,  04 


FA         New  Constr.    10       Rte.  I49S. 

Bridgewater ,02 


71021 
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PROJECTS  TO  BE  ADVERTISED 
NOVEMBER  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


si:c.  10  5 
PROGRAM 
ITEM  » 


AMHERST 


8  Locations 


457,000  FA  Safety 


Amherst ,  Pro j .  5,01 


BILLERICA 


Blllerica  Center,  Boston  Rd. 
Concord  Rd.-Andover  Rd. 


400,000  FA  Safety 


HHS 


HARWICH 
ORLEANS 


Rte.  39  to  Rte.  137,  Rte.  6A  145,000 
(st.  Hwyjat  Main  St.  &  Bldridge 
Parkway 


FA 


widening, 
signals , 
channel iz. 


Rt.  137.  Harwich.  01 


Z 

IR 


WHATELY- 
• BERNARDSTON 


WEST  BRIDGEWATER 


1-91        From  Swamp  Rd.(Rte.  5) 

in  Whately  to  Vermont  SL 


5,000.000  FA 


Rte.  28  (St.  Hwy)  at  Turner  150.000 

Steel  Co.  Sta.  71  to  Sta. 

80 


FA 


Safety  6 
upgrading 
pav.  rehcib. 

Reconstr 


Rt.  191.  Whately.  01  71016 


Rt  28.  W.  Brdigewater.Ol 


EAST  BRIDGEWATER 


SRS  WESTFORD 


Rte.  18  (St.  Hwy)  at  Rte.  106  80,000 
&  East  St. 


Carlisle  Rd.(Rte.  225)  at 
Acton  St. (Rte.  27) 


FA  widen. 

channeliz. 
is  Id,  sigs 


60.000  FA 


Rt.  18.  E.  Bridgewater.Ol 


Carlisle  Rd.,  Wesford.Ol 


7SR04 
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PROJECTS  TO  BE  ADVERTISED 
NOVEMBER  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SliC.lOS 
PROGRAM 
ITEM  * 


M 


RANDOLPH 


6  Locations,  Rte.  28  &  4 
Interconnections 


300,000 


FA 


Safety 


Randolph.  10  Locations ,01  '73M32 
01 


M 


DRACUT 


10  Locations 


400,000  FA  Safety 


Oracut,  Atp  #1,01 


PMS 


BOURNE 

SANDWICH 

BARNSTABLE 


Sagamore  Bridge  to  Rte.  32  125,000 


FA 


Thermo . 

Pavement 

Marking 


PMS         HINGHAM  53  Rte.  53  Heymouth-H Ingham 

TO  KINGSTON  TL  to  junction  of  Route  3A, 

Kingston 


80,000         FA         thermo  plast. 

pavement 
marking  ' 


PMS 


yarmooth  to 
trUrd 


Rte.  6  Ramps  only.  Exit  #7, 
Willow  St.  to  South  Truro 
exit 


25,000         FA  thenno  plastic 

pavement 
marking 


I 
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PROJECTS  TO  BB  ADVERTISED 
NOVEMBER  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OP  TRAIN-  PROJECT  INFORMATION 
COST   NFA        PROJ.  EES  SYSTEM  IDENTIFIERS 


SJiC.lOS 
PROGRAM 
ITEM  I 


DISTRICT  1 


Numbered  routea-Non  Stat* 
HlghWaya 


17,000        HFA       traf.  sign* 


NORTH  ADAMS 


Bridge  #  N-14-17 


120.000         NFA       Br  repaira 


CHESTER 


ANDOVER 


intersection  of  Chester  Hill  60,000  NFA  Safety 
Rd.  &  Browley  Rd. 


Bromley  Rd.,  Chester,  01 


Tewksbury  St.  Br  #A-9-15  over  300,000  NFA  New  Conatr  Tewksbury  St.,  Andover.Ol 
B&M 


CAMBRIDGE 

HARWICH 

LEOMINSTER 


Halden  St.,  Railroad  Bridge  150,000  NFA  State  Aid 
to  Concord  Ave. 


Queen  Anne  Rd. 


105,000         NFA        State  Aid 


Litchfield  St.,  intersection  300,000  HFA  State  Aid 
•of  Central  6  Union  Sts. 


NORTHBORO 


Church  St. 


100,000         NFA        State  Aid 


HESTBORO 
NORTHBRIOOB 


Otis  St. 

Main  St.,  beginning  9 
Prentice  St. 


180,000         NFA        State  Aid 


180,000         NFA        State  Aid 


Vay.c  15 


PROJECTS  TO  BO  ADVERTISED 
NOVEMBER  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  EES         SYSTEM  IDENTIFIERS 


SIX.  105 
PROGRAM 
ITEM  I 


DISTRICTS  1,2,4  &8 


Mist  Blower  Spraying 


100,000         NFA        Ma int. 


BOSTOtI 


S.E.  Expressway,  Neponset 
Circle  to  Milton  TL 


200,000 


HFA 


resurf. 


NATICK 


135  Prom  Cemetary  St.  westerly 
to  Fram.-^atick  TL  on  Rte. 
135 


450,000 


HFA 


Resurf. 


Pai:c  46 


PROJl-CTS  TO  HO  ADVERTISED 
DECEMBER  1977 


FUND. 

CAT,      CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFOR.MATION 
SYSTEM  IDENTIFIERS 


Si:c.  105 
PROGRAM 
ITEM  * 


FRAMINGHAM 


Danforth  St.  &  Bridge 
intersec.  with  Kings  Court 
easterly 


450,000 


FA  relocation 


Danforth  St.,  Framingham,01 


HINGHAM 


10  Locations 


1,020,000      FA  Safety  2 


Hlngham,  11  locations. 01 


BROCKTON 


E.  Battles  St.  Br#B-25-14 
over  Conrail  . 


300,000  FA 


new 
constr 


E.  Battles  St. , 
Brockton,  01 


71M16 


TAUNTON 


No.  Walker  St.  Glebe  St. 
to  Tremont  St. 


230,000      FA  Reconstr 


N.  Walker  St. , 
Taunton,  01 


71M18 


BRAINTREE 


Rte.  18  to  South  of 
Wash.  St. 


2,500,000      FA  Safety  3 


Rt.  3,  Braintree,  01 


NO.  READING  28  Rte.  28,  Sta.  69+00  to  Stal 

134+00 (Reading  TL)  1,000,000  FA 


Safety 


Rt  28,  North  Reading,  01 


LAWRENCE 


700,000      FA         Constr.  1 


Rt.  1495,  Lawrence, 01 
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PROJECTS  TO  BE  ADVERTISED 
DECEMBER  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Si:C.  10  5 
PROGRAM 
ITEM  # 


NORTH  ADAMS 


3  Locations 


500,000  FA 


Safety 


CANTON 


138  Rte.  138,  from  Rte.  138 

to  Stoughton  TL 


3,500.000         FA         reconstr    4      Rt.  138,  Canton,  01 


73M03 


CHELMSFORD 
LOWELL 
TEWKSBURY 
ANDOVER 


1-495      From  South  of  Westford 
St.  Bridge  to  east  of 
Rte.  133,  Andover 


MILFORD  1-495      From  West  of  E.  Main 

HOPKINTON  St.,  Milford  to  Rte.  9, 

WESTBOROUGH  Westborough 


230,000 


PA  Landscape 


280,000         FA  landscape 


7F005 


GARDNER- 
VIESTMINISTER 
♦ 


140         West  of  Perley  Brook 
(card.)   to  Rte.  2, 
W.  Main  St.  interchange 


7,300,000  FA 


new  6 
constr 


Rt.  140,  Gardner,  01 
Rt.  140,  Gardner,  02 


71M03 
71M09 


AMHERST 


Rte.  9  Br#A-8-5  over 
Fort  River 


722,500          FA  new 

constr. 


■  Rt  9 ,  Amherst ,  02 


7F009 


RS  BELCHERTOWN 


21  Rte.  21  @  Old  Springfield        100,000         FA         reconstr  Rt  21,  BelcherEown,01 

Rd. 
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PROJECTS  TO  BE  ADVERTISED 
DECEMBER  1977 


FUND.  AUTO 
CAT.      CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OP  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES  SYSTEM  IDENTIFIERS 


SIC.10  5 
PROGRAM 
ITEM  I 


!IHS 


RF 


LEB 


AMESBURY 


F  BROCKTON  TO 

RANDOLPH 


NORTHAMPTON 


BELCHERTOWN- 
ORANGE 


20  Housatonic  St. 


9  Locations 


24  Avon-Brockton  TL  Noirth 

to  Sta.  135-t-GO  in 
Randolph 


5  Locations 


202         Guardrail  Replacement 


100,000  FA  reconstr  Rt  20 «  Lee,  01 


620,000  FA  Safety      1        Amesbury.  14  Locations. 01 


450.000  ■      FA  signing 


670,000         FA         Safety     1        Northampton,  5  Loc,  01 


75M02 


600,000         FA  Safety 


I 
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PROJECTS  TO  BE  ADVERTISED 
DECEMBER  1977 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


r.i:r.  ins 
PROGRAM 
ITEM  I 


BEDFORD 


Page  Rd.  Br#B-4-8,  Shawsheen  26.000  NFA  Widening 
River-Culvert 


Page  Rd.,  Bedford,  01 


HAROTCH 


Main  St.  (Old  Chatham  Rd.)  50,000 
over  abandoned  P.C.R.R. 


MFA  Br 

removal 


YARMOirrH 


SPRINGFIELD 


28  Prom  Sta.  246  to  Dennis  60,000         NFA  drainage 

TL 

Plainfield  St.  &  11  others      350,000         NFA        State  Aid 


QUINCY 


Sea  St.,  Quincy  Shore 
Drive  to  Uonier  Rd. 


100,000         NFA        State  Aid 


SUDBURY 


Landham  Rd. ,  south  of 
Rte.  20  to  the  Framingharo 
Town  Line 


300,000         NFA        State  Aid 


WARE HAM 


Onset  Ave. /East  River 


10,000         NFA     I  protective 
screening 


STATEV/IDE 


Ppiscn  Ivy  Spraying(soil  160,000  NFA  Maint. 
sterilantj 
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PROJECTS  TO  BE  ADVERTISED 
DECEMBER  1977 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO. 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.   EES  SYSTEM  innNTlFILRS 


sr.c.  ins 

PROCRAM 
ITEM  I 


STATEWIDE 


Erosion  Control  Planting 
(40  contracts) 


100,000          NFA  Maint. 


METHUEN 


110  Rte.  110  (g)  No.  Lowell  St.  22,000  NFA 


reconstr. 
traf.  sig. 


PITTSFIELD 


Rta.  9,  Sta.  54+  to  Sta.  60      45,000  NFA 


signal 
reconstr. 


TAUNTON - 
RAYNHAM 


44  Resurfacing 


300,000         NFA       hwy.  maint. 


I 


\ 
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PROJECTS  TO  BE  ADVERTISED 
JANUAHY  1978 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OP  TRAIN- 
PROJ,  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SIC.  105 
PROGRAM 
ITEM  * 


SOMERVILLE 


Med£ord  St. ,  including 
bridge 


1«500,000  FA  reconstr    2      Medford  St.,  Somerville ,01 


SOMERVILLE 


Prospect  St. 


250,000         FA         reconstr  Prospect  St.,  Somerville, 01 


WHITMAN 


REVERE 


M.  AOAi'aS 


8  Locations 


7  Locations 


Union  St.  @  Beaver  St. 
Rte.  2  &  Rte.  8 


220.000  FA 
889,000  FA 
200.000  FA 


safety 
improv. 

safety  1 
improv. 

intersec. 
improv . 


vmitman,  ATP  #1.01 


Rt.  2.  North  Adams, 01 


PITTSFIELD 


East  St.,  from  Park  Sq. 
easterly  to  Appleton  Ave, 


400,000         FA         reconstr  East  St.,  Pittsf ield ,02 


W.   SPRINGFIEIi)  20 


Rte.  20,  Br  #W-21-8  over 
conrail 


300,000         PA         new  Constr.      Rt.  20  W.  Springfield ,01 


NATICK 


135         West  Central  St.  Br.  # 
N-3-19  over  Fisk  Pond 


150,000         FA         New  Constr        Rt  135,  Natick,01 
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PROJECTS  TO  BO  ADVERTISED 
JANUARY  1978 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Src.105 
PROGRAM 
ITEM  I 


BOURNE 


ACTON 


Trowbridge  Rd.  at 
Waterhouse  Rd.  (Trading 
Post  Comer) 


Rte.  27  ©  Rte.  2.  A-2-37, 

Haywood  &  Arlington  Sts. 
Rte.  Ill,  Br#A-2-29 


50,000  NFA 


75,000  NFA 


Geom. 
Changes , 
warning 
beacon 

Concrete 
repairs 


Rt  28,  Barnstable,  03 


FLORIDA 


BR  #F-5-5 


45,000          NFA        Br  Repairs 


MELROSE- 
SAUGUS 


Route  1 


200,000         NFA  resurf. 


DISTRICTS  1-8 


Roadside  spraying  & 
fertilization 


150,000         NFA        hwy.  maint. 


DISTRICTS  1-8 


Plant  Fertilization 


150,000          NFA        Hwy.  Maint. 


DISTRICTS  1-8 


Roadside  Rest  Area,  300,000          NFA        Hwy.  Maint. 

improvements  &  construction 


\ 
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PROJECTS  TO  BD  ADVERTISED 
JANUARY  1978 


FUND.                                  AUTO                                                          TOTAL             FA         TYPE     NO.                                                         Sr.C.10  5 
CAT.     CITY  OR  TOWN           ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR  •      OF        TRAIN-    PROJECT  INFORMATION  PROGRAM 
    COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  I 


BLACKSTONE  Blackstone  St.,  Summer  St.       100,000  NFA        State  Aid 

south  of  Mendon  Town  Line 
(Sta.  78+  to  Sta.  58-) 


MILLBURY  Grafton  St.,  From  Riverlln      200,000          NFA        Staite  Aid 

St.  extending  easterly 


NORWOOD  .  •  University  Ave.  Sta.  25+50      300,000         NFA        State  Aid 

to  Sta.  46+50,  part  of  a 

continuing  program  to  .  , 

Rte.  1  '  * 


STATEWIDE 


Tree  Plant! ng(8  contracts)      300,000         NFA  Malnt. 


STATEWIDE 


Various  Locations,  hydrocell  30,000 
impact  attenuator 


NFA  Maint. 


Pa{;c  54 


PROJECTS  TO  BE  ADVERTISED 
FEBRUARY  1978 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SI r. 10  5 
PROGRAM 
ITEM  I 


ATTLEBORO 


1-95       Rte.l-95  Northbound,  at 

existing  rest  area  3  miles 
Northof  Hass/R.  I  .  SL 


250.000  FA 


Weigh 
Stat  ion 


Rt  l95,Attleboro.05 


N.    ATTLEBOROUCH  1-95 


Rte.l-95  Southbound,  at 
existing   rest  area  2 . 4  miles 
north  of  At t I eboro/Nor th 
Attieborough  TL 


270.000  FA 


Weigh 
Station 


Rt   195. N  Attieborough ,01 


HHS  WEYMOUTH 


Rte.    1 8@Col ufflb I  an  Street         '       200,000       FA  Intersec. 
Rte.    iSeHlddle  &  West  Streets  Traf . Improv. 


Rt   IB  .Weymouth. Oil 


WESTON 


6  Locations 


450,000  FA 


Safety 
I mprov . 


Weston. 6  Locations, 01 


RS 


OXFORD 


12       From  SIgourney  Street  to 
Barton  Street 


220,000  FA 


Safety 
I mp  rov , 


Oxford. ATP#I ,01 


WALPOLE 
(DISTRICT  6) 


5  Locations 


350.000  FA 


Safety 
I mp  rov . 


Walpole,  5  Locations, 01 


STERLING- 
LANCASTER 


1-190       South  of  Rte. 12 (Ster I ing) to     11,000.000       FA  New 


South  of  Rte . 1 1  7 (Lancas ter)  , 


10      Rt  1190. Worcester ,09 


Constr 
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PROJECTS  TO  BE  ADVERTISED 
FEBRUARY  1978 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 

ROUTE        DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SliC.lOS 
PROGRAM 
ITEM  # 


HATTAPOISETT 


HETHUEN 


North  St.e  Rte. I 0I95 


Rte.  I lOeHaverhl I  I  St. 


50,000      NFA  Commuter 
Parking 


22,000       NFA  Traf.slg. 

recons  tr . 


Hattapoisett  Com  Pkng,OI 


DISTRICT  1 

DISTRICT  I 

DISTRICTS  1-8 

DISTRICTS  1-7 

DISTRICTS  1-8 

DISTRICTS  3-8 

DISTRICTS  1-8 


Various  State  Highways 


Various  Locations 


i/k  Resurfacing 


Travel  trash 


Drainage  Ditch  cleaning 


Grass  Mowing 


Various  State  highways 


12,000      NFA    Catch  basin 
c  lean  I  ng 


11,000      NFA    Paint  traf. 

sig. 


600,000  NFA  Hwy.maint. 

125,000  NFA  Hwy.maint. 

1,000  NFA  Hwy.maint. 

800,000  NFA  Hwy.maint. 

880,000  NFA  HUy. cleaning 


BOSTON 


Centre  St., South  Street  to        1  ,000,000      NFA     State  Aid 

So . Hun t I ng ton  Avenue 
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PROJECTS  TO  BE  ADVERTISED 
FEBRUARY  1978 


FUND.                                    AUTO                                                             TOTAL              FA         TYPE     NO.  SI.C.105 
CAT.     CITY  OR  TOWN            ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 
      COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  I 


SEEKONK  Ledge  ftd .  .  Fall   River  Ave.  aJtSiOOO       NFA  State 

(Rte.ll'iA)  to  Arcade  Ave.  Aid 

STONEHAH  North  St..  Rhuland  Rd .   to  State 

Forest  St.  100,000       NFA  Aid 


COLRAIN  111  Rte.n2  over  North  River 


ll.'tOO       NFA  BR 

ma  I nt . 
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PROJECTS  TO  BE  ADVERTISED 
MARCH  1978 


FUND.  AUTO  TOTAL  FA  TYPE     NO.  SrC.105 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA        PROJ.   EES  SYSTEM    ID»!NTIFir.RS  ITEM  « 


IIHS  RANDOLPH 


28  Rte.  28  @  Russ,  Liberty, 

Chestnut  &  Canton  Sts. 


150,000         FA         safety  Rt.  28,  Randolph,  01 


I  TAUNTON 

BRIDGEWATER 


1-495      East  of  Snake  River  to 
Eaat  of  Raynhanv/ 
Bridgewater  TL 


11,300,000  PA 


Hew  10 
Constr 


Rt  1495,  Bridgewater,  05 


HHS  WELLFLEET 
TRURO 


RTE.  6  ®  Main  St. 
Rte.  6  @  Rte.  6a 


375,000    •     FA         intersec  Rt  6,  Wellfle^t  01 


HHS  SEEKONK 


Rte.  6  @  Anthony  St.,  School  200,000 
St.  &  Warren  Ave. 


FA  Safety 


Rt.  6,  Seekonk,  01 


RS  LANES BO ROUGH 


Brodie  Mt.  Rd.,  from  Bailey  300,000 
Rd.  to  Rte.  7 


FA 


Safety 
Reconstr. 


Brodie  Mtn  Rd. ,  Lanesbo. ,01 


OS  LEYDEN 


Greenfield  Rd.  from  Sta.  550,000         FA         reconstr.     1    Greenfield  Rd. ,  Leyden,  01 

30+  to  Sta.  78+ 


M  HOLBROOK 

(DISTRICT  6) 


10  Locations 


300,000  FA  Safety 


Holbrook,  10  Locations,  01 
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PROJECTS  TO  BE  ADVERTISED 
MARCH  1978 


FUND.  AUTO  TOTAL  FA         TYPE     NO.  SIC.  10  5 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

   COST  .     NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  i 


UHS 


EAST  BRIOGEmTER  18 


Rte.  18  (State  Hwy)  at 
Central  &  Spring  Sts. 


125,000  FA 


Channellz. 
traf.  sig. 
revision 


Rt  18,  E.  Bridgewater,  01 


WEST  SPRINGFIELD 


15  Locations 


707,000  FA 


Safety 
Improv. 


1      W.  Springfield,  15  Loc.  01 


STOHEHAM 


9  Locations  (ATP  #1) 


1,200,000         FA         Topics        1      Stoneham,  9  Locations,  01 


SOMERSET 
FALL  RIVER 


1-195      Braga  Bridge,  Hwy. 

condition  warning  & 
advisory  system 


500,000         FA      .    electrical        Rt. 1-195,  Fall  River,  01 


F  HINGHAM- 
WEYMOUTH 


North  of  Hingham  St. 
to  Main  St. 


3,200,000         FA         Safety       3      Rt.  3,  Rockland,  01 


SOMERVILLE 


Washinc;ton  St.  over 
B&M  RR,  between  Parker 
St.  £>  Webster  St. 


900,000  FA 


replace 
substd  BU 


Washington  St.,  Somerville,  01 


LEOMINSTER 


Harvard  St.  over  B&M  RR 
Br  #L-8-19 


350,000         FA         BR  Reconstr      Harvard  St.,  Leominster,  01 
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PROJECTS  TO  DC  ADVERTISED 
MARCH  1978 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


si;c.  lOS 
PROGRAM 
ITEM  I 


BOSTON 


Porter  St.  Br  #  B-16-73 
over  Conrall 


150,000 


NFA  new 

constr 


Porter  St.,  Boston,  01 


DISTRICT  4 


Rte.  128-Rt.  93,  Lowell  Conn.  75,000 
Hunt's  Fall  Bridge,  Rte.  2- 
Rte.  9 


NFA 


electrical 
street  light 
maint. 


BLACKSTONE 


Church  St.  B-13-16 


50,000  NFA 


remove ,  fill 
maint. 


DISTRICTS  1,2,3,6,8 


Various  Locations 


13,000          NFA        Sign  washing 


BECKET 


Br  #  B-3-23 


60,000  NFA 


Br 

Repairs 


M 


curb  sidewalks 


18,000          NFA  maint. 


PROJECTS  TO  BE  ADVERTISED 
APRIL  1978 
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FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OP  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Src. 105 
PROGRAM 
ITEM  I 


HG  BOSTON 


Reservation  Rd.,New  Allen 
St-BRi^B-lb-l  10  over 
Con  r a  I  I 


300,000  FA 


New 
Cons  t  r . 


Reservation  Rd, Boston, 01 


HHS  NORUELL 


Old  Oaken  Bucket  Rd .  at 
Central   St.CNorwell  Ave. 


Channe II z , 
15,000      FA  Isld. 


Old  Oaken  Bucket  Rd.OI 


GREENFI ELD 


2  Locations 


395,000      FA  Safety 
I mp  rov . 


Greenfield, ProJ  8,01 


HHS  SVMNSEA 


6  Locations 


<|00,000       FA  Safety 
Improv. 


Swansea, 6 Locat ions, 01 


HHS  WALPOLE 


Rte.  le  High  Plain  St. 


150,000  FA 


I  ntersec . 
I mprov . 


kt  I.Walpole,02 


RF  CHARLEMONT 


Rte.2  BRIC-5-2'i  over 
BCHRR 


300,000  FA 


New 

Constr 


Rt  2  ,Char lemont ,01 


BOSTON 


30'  Commonwealth  Avenue 

Brighton  Ave.   to  Warren  St.       2,900,000      FA        reconstr       3      Commonwealth  Ave,Bostn,02 


FRANKLI N 
BELLItlGHAH 
HEDWAY 
HI LFORD 


From  Beaver  St., Franklin 
l-'»95  to  West  of  E.Main  St.^ 

Mllford 


220,000      FA        Landscape  Rt   I '(95  .  Frank  I  1  n ,  0 1 
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PROJECTS  TO  nn  ADVDRTISnD 
APRIL  1978 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 

OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  inCNTIFIEnS 


si:c.  lOS 
PROGRAM 
ITEM  # 


I  FOXBOROUGH 
PLA I NV I LLE 
URENTHAH 
FRANKLI N 


From  the  Foxborough-  ' 
l-k95      Mansfield  TL  to  Beaver 
St.,  Franklin 


300,000      FA-  Landscape 


Rt   I  495  .Foxborough ,0  I 


NO.  ATTLEBOROUCH 


Landry  Ave.  over  10  Mile  . 
River  BR#N-I6-I6 


175,000  FA 


New 

Constr 


Landry  Av,N  Attleboro.OI 


BOSTON  . 


Huntington  Avenue,  con- 
tract B.West  of  Galnsboro 
St.    to  Fenwood  Rd . 


It, 000, 000      FA        reconstr      k        Huntington  Ave ,  Bos  ton ,  02  72H02 


CHICOPEE 


1-391       Chlcopee  Street  to 
Grattan  Street 


13,000,000      FA        New  10        Rt  I  39 1  . Ch I copee , 02 

constr 


OS 


HI DDLEBORO 


Plymouth  St.  BRIM-I8-7 
over  P . C . R . R. 


200,000  FA 


BR 
rep  I 


Plymouth  S t , HI dd I eboro , 0 1 


DISTRICTS  1-8 


3/4  resurfacing 


600,000      FA  hwy.nalnt. 


DISTRICT  k 


Rte.93.Rte.9,Rte. 128 


90,000      NFA  Thermo 
plastic 
replacement 


HIDOLEBORO 


Plymouth  St.BR#M-l8-7 
over  Conra  i  I 


200,000      NFA      New  Constr  Plymouth  S t  ,M I dd I eb ro , 0 1 
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PROJECTS  TO  BE  ADVERTISED 
APRIL  1978 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERKtlNI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Sl-r .  105 
PROGRAM 
ITEM  I 


Wl  LLI AHSTOUN 


Henderson  Rd.,1  mile 
North  of  Hoosac  Rd.  to 
Brook  Rd. 


75.000      NFA  reconstr. 


HI  LTOH 
QUI NCY 


S.E.Exp.^Squant  St.  to 
Ui  I  lard  St . 


250,000      NFA  resurf. 


NORTH  ANOOVER 


Rte. l258Sutton  &Pond  Sts. 


37.000      NFA  reconstr 
traf  .  s  ig  . 


AUBURN 


Southbrldge  St..A-l7-l| 


275.000       NFA  BR 

betterment 


DISTRICTS  1-8 


Various  State  highways 


495.000      NFA  catch 
basin 


c I ean  I  ng 


BOSTON 


Almont  St..  Blue  Hill  Ave, 
to  Walk  Hill  St. 


500.000       NFA  State 
aid 


FRAHI NGHAH 


Central  Street.  Purchase 
St.   to  Ulckford  Rd. 


State 
275.000      NFA  aid 


Page  63 

PROJECTS 

TO  BE  ADVERTISED 

MAY  1978 

FUND. 
CAT. 

CITY  OR  TOWN 

AUTO 
ROUTE 

DESCRIPTION  WITH  TERMINI 

TOTAL 

ESTIMATED 

COST 

FA 
OR 
NFA 

TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 

PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 

Sr.C.105 
PROGRAM 
ITEM  » 

M 

TAUNTON 

12  Locations 

620.000 

FA 

safety 
improv. 

Taunton,  12  Locations. 

01 

I 

CHICOPEE 

1-391 

Center  St.  to  Chlcopee  St. 

20,400.000 

FA 

new  10 
constr 

Rt.  1-391.  Chicopee.  01 

RS 

WARREN  ■ 

South  St.  over  Conrail+ 
Quaboag  River,  Br#W-7-4 

1.500.000 

FA 

Br  reconstr 

South  St  Br.  Warren.  01 

F 

WAREHAM 

25 

West  of  Plymouth  Rd.  to 
West  of  Warehcun-Plymouth 
T.L. 

4.500,000 

FA 

new  5 
constr 

Rt.  25,  Bourne.  02 

DISTRICT  1 
• 

Various  State  Highways 

12.000 

NFA 

Mile 
Markers 

• 

BRIMFIELD 

Route  20 

110.000 

NFA 

resurf 

NORTHAMPTON 

Route  5N 

140,000 

NFA 

resurf . 

DISTRICTS  1-8 

Various  Routes 

80.000 

HFA 

Sign  maint. 
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PROJECTS  TO  BO  ADVERTISED 
MAY  1978 


FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  FA 
ESTIMATED  OR 
COST  NFA 


TYPE  NO, 

OF  TRAIN-  PROJECT  INFORMATION 
PROJ.  EES  SYSTEM  IDENTIFIERS 


SIC.10  5 
PROGRAM 
ITEM  # 


DISTRICT  6 


Various  Routes 


20-,000  NFA  symbols, 

pavement 
mking  paint. 


DISTRICT  2 


Rest  Area  Portable 
Sanitary  Facilities 


12,000         NFA       Hwy.  Maint. 


BOSTON 


West  6th  St.  Br#B-16-200 
over  Conrail 


225,000  NFA 


new 
constr 


West  Sixth  St.,  Boston,  01 


BELCHERTOWN 


181  Br  #B-5-l2  over  B&M  RR 


350,000         NFA       new  constr.     .Rt.  181,  Belchertown,  01 


SCITUATE 


Comet  Stetson  Rd.  , 
Nprwell  T.L.Rte.  3A,  Sta. 
0+00-34+ 


170,000         NFA        State  Aid 


WALTHAM 


Waverly  Oaks  Rd. ,  Beaver  St.  300,000 
to  Trapelo  Rd. 


NFA        State  Aid 
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PROJECTS  TO  no  ADVERT  I SI-D 
JUNE  1978 


FUND.  AUTO  TOTAL  FA         TYPE     NO.  SIC.  105 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        JRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA  PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  » 


HHS  East  Briiigewater    27  Rte.  21  @  Oak  St.  40,000  FA  channeliz. 

(Rte.  14)  traf.  sig. 


I  NORTON 
TAUNTON 


1-495      West  of  Plain  St.  to  East  12,000,000 
of  Snake  River 


FA 


Hew  10 
constr 


Rt.  1-495,  Bridgewater,  04 


FOXBO ROUGH-  140  Reloc.  Rte.  140,  1-95  & 

MANSFIELD  Rte.  140  int.  to  1-495 


5.900,000  FA 


new  6 
constr 


Rt.  140,  Mansfield,  01 


HHS 


PEMBROKE 


139 


Rte.  139  @  Oak  &  Union  Sts.  40,000 


FA 


Channeliz. 
Traf.  sig. 


WORCESTER 
WEST  BOYLSTON 
HOLD EN 


1-190      Rte.  12  @  Worc./W.  Boyl. 

T.L.  to  No.  of  Paul  St. 
(Holden) 


18,000,000  FA 


New  10    Rt.  1-190,  Worcester,  05 

constr 


HOLDEN 

WEST  BOYLSTON 
STERLING 


1-190      No.  of  Paul  St. (Holden)  to    15,000,000  FA 
No.  of  Rte.  140 (Sterling) 


new  10      Rt.  1-190,  Worcester  ,  06 

constr 


M  NEW  BEDFORD  J.F.K.  Memorial  Hwy.  Ext.     2,000,000  FA         New  3        JFK  Hwy  Ext,  N.  Bedford,  01 

existing  J.F.K.  Mem.  Hwy.  constr 
3500 '  to  Cove  Rd. 
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PROJECTS  TO  BE  ADVERTISED 
JUNE  1978 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SI-C.IOS 
PROGRAM 
ITEM  I 


M 


SOMERVILLE 


SHARON 


HHS  CHELMSFORD 


HOLYOKE 


HG  PITTSFZELD 


Broadway,  WEST  SECTION         2«100,000         PA         Safety        2      Broadway,  Somerville,  03 
Ball  Sq.  to  Somerville/ 
Arlington  Line 


8  Locations 


Central  Sq.,  Rtes.  4,110,129 


320,000  FA  safety 


150,000  FA  high 

hazard 


Sharon,  8  Locations,  01 


Central  Sq. ,  Chelmsford,  01 


1-391      Conn.  River  Bridge  to  9,300,000         FA      .    new  10      Rt.  1-391,  Chicopee,  05 


Mam  St. 


Merriam  St.  Br#P-10-17 
over  Conrail 


500,000  FA 


constr 


new 
constr 


I 
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PROJECTS  TO  BE  ADVERTISED 
JUNE  1978 


FUND.  AUTO 
CAT.      CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


src.105 

PROGRAM 
ITEM  * 


SALISBURY  • 


HO         Br#S-2-l  over  B&M  RR 


250,000         NFA  substd 
Br 


Rt  110,  Salisbury,  01 


OTIS 

B  LANDFORD 
RUSSELL 


Route  23 


1,000,000          NFA  resurf. 


HATFIELD 


Route  5 


230,000         NFA  resurf. 


DISTRICTS  1-8 


Various  routes 


125,000 


NFA       call  box 
maint. 


BARNSTABLE 


28  South  County  Rd. ,  Sta, 

443+00  to  Sta.  492+24 


300,000          NFA        State  Aid 
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PROJECTS  TO  BE  ADVERTISED 
JULY  1978 


FUND.                                      AUTO                                                                TOTAL              FA          TYPE     NO,                                                               SIC,  105 
CAT,     CITY  OR  TOWN           ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-    PROJECT  INFORMATION  PROGRAM 
 COST  NFA        PROJ.  EES  SYSTEM    innNTIFIERS  ITEM  I 


RF  STERLING 


l^iO         Rte  ,  I  iiO  ,  W.  Boy  I  s  ton-S  ter  I  i  ng 
T.L.e   1-190.    I<i0  Interchange 
and  extend  northerly  to 
Sterling-Princeton  T,L. 


2.230.000  FA 


New 
Cons  t  r . 


Rt   I'tO. Sterling  .01 


RS  HULVILLE 


122         Rte.l22"Pout   Rocks"  ,  ledges- 
reverse  curve  .  S  ta  .  SS-t-OO-t-td 
Sta.  72*00+  ~ 


250,000  FA 


New 
locat Ion 


Rt   I22,HI I Ivl I le.02 


UAREHAH 

PLYMOUTH 

BOURNE 


West  of  Ua  r  e  ham/P  I  yinou  th 
25         T.L,    to  North  of  Cape  Cod 
Cana  I 


New 

6,500,000      FA      Constr        6  Rt  25, Bourne, 01 


H  RANDOLPH 


7  Locations 


290,000      FA  Safety 
Improv. 


•Randolph, 7  locations, 01 


UESTFIELO 


Rtes, 10+202. BR, Deck 
IW-25-6 


30,000       NFA  BR 
Ha  i  nt 


BREWSTER 
ORLEANS. 


Bicycle  Path  on  Railroad  R.O.W.     75.000      NFA  constr. 


Dl  STRI CT  2 


Drainage  Ditch  Spraying 


10,000       NFA  hwy.malnt. 


LENOX 

PITTSFI ELD 


Route  20 


150,000      NFA  gdrall 
rep  I . 
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PROJECTS  TO  BE  ADVERTISED 
JULY  1978 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 

OR 
NFA 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


SIX.  105 
PROGRAM 
ITEM  I 


PALMER 
HONSON 


WHATELY 


AHESBURY 
NEUBURYPORT 


GLOUCESTER 


BELHONT 


CHI COPEE 


BUCKLANO 
SHELeURNE 


EASTHAHPTON 


COLRAIN 


CHESTER 
LENOX 

Rl CHHONO 


128 


Route  20 


Route  5 


260,000        NFA  Resurf. 


235,000         NFA  Resurf. 


Main  St. over  Merrimack 
River 


Rte.  l28eBlacl(burn  and 
Grant  Circles 


35.000 


55.000 


Hill  St.-Trapelo  Rd.to  North  200,000 
of  Stanley  Rd. 


Cleaning  and  Painting 


2,2A  Cleaning  and  painting 


Cleaning  and  painting 


112  Cleaning  and  Painting 


Chapter  63^1,  Railroad 
Br  i  dges 


NFA     BR  painting 
wrap  cables 


NFA  Safety 

light  ma i nt . 


NFA  State 
Aid 


30,000  NFA  BR.maInt 

29.610  NFA  BR.maInt. 

13.000  NFA  BR.maInt 

8,000  NFA  BR.maInt. 

25.000  NFA  BR. painting 


PROJECTS  TO  llE  ADVERTISED 
JULY  1978 


FUND.                                      AUTO                                                                TOTAL              FA          TYPE     NO.  SIC.  105 
CAT.      CITY  OR  TOWN            ROUTIi         DESCRIPTION  WITH  TERMINI         ESTIMATED      OR          OP         TRAIN-     PROJECT  INFORMATION  PROGRAM 
 COST  NFA        PROJ.   EES          SYSTEM    IDENTIFIERS   ITEM  I 


ASHFIELD  112        Replace  bridge  deck. Br. #  25.000        NFA  BR 

A-I3-I  fflslnt. 


HI LTON 
QUI NCY 
CANTON 


Various  h I ghways .guardra M 

roplacements  AO, 000        NFA  hwy.malnt. 


PROJECTS  TO  Dli  ADVCRTISED 
AUGUST  1978 
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FUND. 

CAT.      CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NPA 


TYPE  NO. 
OF  TRAIN- 

PROJ.  nns 


PROJECT  INFORMATION 
SYSTEM  IDI-NTIPIERS 


SEC. 1  OS 
PROGRAM 

n  i;M  I 


SimiiWSUURY- 
WORCESTER 

ATTLEBORO-HORTH 
ATTLEBOROUGH- 
f^AlIS  FIELD-FOX- 
BOROUGH 

FOXBOROUGH- 
SHARON-CMJTON 


WILBRAH.\M 


BOSTON 


SUDBURY 


STONEHAM- 
READING 

BRAINTREE 


W-44-lO=S-14-l  over 
Lake  Qulnsigamond 


Rta,  1-95  from  tha  Mass./ 
R.I.  S.L.  to  North  of 
1-95         Mansfield/Foxborough  T.L. 

Rta.  1-95  from  Green  St. 
1-95  Foxbo rough  to  South  of 

Greenlodga  Rd. ,  Canton 

20  Rta.   20  Bliss  Curve 

Sta.  60  to  Sta.  70 

SW  Corridor,  from  Mass. 
Ave.  to  Tremont  St. 

20         Rta.  20,  Sta.  137+50 
to  Sta.  175+00 


Route  28 
Route  37 


3,000,000.  PA 


370,000. 

400,000. 

460,000. 

2,000,000. 

850,000. 

250,000. 
30,000. 


FA 

FA 

PA  . 

FA 

FA 

NFA 
NFA 


BR  Re- 
place. 


Land- 
scape 

Land- 
scape 

New 

Constr. 
New 

Constr.  2 


Resurf . 

Better  Co-op 
Sidewalk 


Rta.  9, 

Shrewsbury,  01 


7B010 


Rte.  20, 
Wllbrsdiam,  02 


DEERPIELD 


Route  5 


75,000.      NFA  Resurf. 
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FUND. 

CAT.      CITY  OR  TOWN 


PROjr.CTS  TO  HH  ADVCRTISIiD 
AUGUST  1978 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  PA  TYPn  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA        PROJ.  ECS         SYSTEM  IDENTIFIERS 


SI C. 105 
PROGRAM 
ITEM  i 


DBOCKTOM 
NETOURYPORT 

DISTRICT  I 

DISTRICTS  I -a 


Routa  27 

Rte.  1  at  Pond 
and  Low  Streets. 

Various  Locations 


Drainage  Ditch 
Spraying 


230.000.  Nl'A 


34.000. 
17,000. 


NFA 
NFA 


100.000.  NFA 


Retiurf. 

Reconstr. 
Traf.  Sig. 

Delineator 
Install. 

Highway 
Maint. 
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PROJECTS  TO  BE  ADVERTISED 
SEPTEMBER  1978 


1    FUND.  AUTO  TOTAL  FA  TYI'E     NO.  SIC.  105 

I    CAT.      CITY  OK  TOWN  ROUTE         UESCRIFTION  WITH  TERMINI         ESTIMATED       OR  OF         TRAIN-     PROJECT  INFOR.MATION  PROGRAM 

 COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  » 


STERLING 


1-190      No.  of  Rte.  140  to  So. 
of  Rte.  62 


18.000.000  FA 


New  10 
constr 


Rt.  1-190,  Worcester,  07 


STERLING 


1-190      So.  of  Rte.   62  to  So. 
of  nta.  12 


15,000,000  PA 


new  10 
constr 


Rt.  1-190,  Worcester,  08 


REVERE 


Revere  St.  Br.  #R-5-H 
over  B5tM  RR 


300 . 000  FA 


new 
constr 


Rt.  60,  Revere,  01 


m;'^sfield- 

NORTON 


1-495      East  of  So.  Main  St.  13.200,000 
to  West  of  Plain  St. 


FA.        new  10        Rt.  1-495,  Bridgewater ,  03 

constr 


attleboro 


Rte.  1,  between  R.I, 
line  and  May  St. 


500,000  FA 


intersec. 
signal 

interconnect 


Rt.  1,  Attleboro,  03 


HHS 


ROCKLAND 


Union  St.  at  East 
Water  St. 


45,000  FA  channeliz. 


I  CHICOPEE  1-391      Grattan  St.  to  Connecticut- 8,800,000  FA      '  New       10         Rt.  1-391,  Chicopee,  03 

River  constr. 

BR  BOSTON  Norfolk  St.  Br#B-16-162  300,000  FA  new  •  Norfolk  St.,  Boston,  01 

over  Conrail  constr 


1 
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PROJECTS  TO  BE  ADVERTISED 
SEPTEMBER  1978 


FUND.                                    AUTO                                                             TOTAL              FA         TYPE     NO.                                                            SIC.  105 
CAT.     CITY  OR  TOWN            ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 
  COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  » 


WALTHAM 


Lincoln  St. 


720,000  NFA 


WALTHAM 

LAWRENCE- 

METHUEN 


Route  110 


200,000          NFA  resurf. 


MASHPEE 


DISTRICT  1 


BARNSTABLE 


Route  28 


Various  Locations 


Old  Stage  Rd. .  Race  Lane- 
Service  Rd.  Sta.  95+77 


60,000 
15,000 


NFA 


NFA 


better 
drainage 

paint  cross 
walk  &  stop 
lines 


270,000         NFA        State  Aid 


NEVrroN 


Waltham  &  Craft  Sts.  - 
from  Waltham  C.L.  to  Sta. 
15+  to  Walnut  St. 


300,000  NFA        State  Aid 


STATEWIDE 


Tree  Removal(16  contracts)'     250,000         NFA  Maint. 


Norfolk  St.,  Boston,  01 


\ 
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PROJECTS  TO  BH  ADVERTISHD 
OCTOBER  1978 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 
ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL  PA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORMATION 
COST  NFA  •      PROJ.  EES  SYSTEM  IDENTininKS 


SliC.lOS 
PROGRAM 
ITIIM  » 


HARLBOROUGH 
HUDSON 


SALEH 
Beverly 


1-290  Ext.   to  Rte.  35 
Rte.  lA  over  Danvers  River  S.000«000 


3,500,000      FA  Safety        k        Rt  85 , Conn ,Ha r 1  bo ro  , 0 1 

new  constr. 


bridge  10    Beverly-Saiero  Bridge,  01 

PA  foundation 


HH$ 


BRI DGEWATER 


Plymouth  Street  at 
Summer  Street 


25,000      FA  Channellz. 


SCITUATE 


Rte.3A  (St.Hwy)at  Rte. 
123 


100,000      FA  Channellz. 


BR 


ASHBURNHAH 


FALL  RIVER 
SOHERSET 


12 


BR#A-I 1-15  over  BtM  RR 


Rte . 6 , 8r I gh tman  Street 
over  Taunton  River 
#F-2-l-S-l6-'i 


350,000      FA      New  constr, 


3,000,000      FA  Reconstr 


Rt  12,Ashburnham,0l 


Rt  6,Fal I   River ,01 


7Bol7 


LANCASTER 


NORTHBOROUGH 


SUTTON 


(South)  Bolton  Rd.over  No. 
Nashua  R  I  ver  ,  BR#L-2-'» 


Allen  St. over  Assabet  River, 

flRifN-20-2 


Lackey  0am  Road  over  Humford 
River,  Br  #S-33-l 


300.000 


FA 


300,000  FA 


300,000  FA 


BR 

Reconstr. 


BR 

Recons  tr 
BR 

reconstr 


Bolton  Rd , Lancaster ,01 
Allen  St  ,Northborough ,01 

Lackey  0am  Br.  Sutton, 01 
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PROJECTS  TO  BE  ADVERTISED 
OCTOBER  1978 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


TOTAL  FA         TYPE  NO. 

DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION 

COST  NFA        PROJ.  EES  SYSTEM  IDENTIFIERS 


SIC.IOS 
PROGRAM 
ITEM  * 


WEST  BROOKFIELD 


Long  Hill   Road  over  Quaboag      400,000       FA  BR 
River ,Br#W-l9-2  reconstr 


Long  HI  1 1   Rd.U  Brkf Id ,01 


BOURNE 
REVERE 
SWAMPSCOTT 


Route  28 

North  Shore  Rd. 

Rte. lAcBur i  I  I  St. 


1.200,000  NFA 
25,000  NFA 
20,000  NFA 


resur f . 
resur f . 


t  raf  .  s  I  g , 
reconstr 


AMHERST 


116 


Rte.ll6.Culvert(A-8-l6) 
over  Fort  River 


70,000  NFA 


BR 

recons  t  r 


CHARLEHONT 


Rte. 2  Culvert   (C-5-2l)over  BR 
Healy  Brook  70,000      NFA  replacement 


CHARLEHONT 


CHARLEHONT 


Rte. 2  Culvert  (C-5-l6)over 
Oxbow  Brook 


Rte. 2  Culvert  (C-5-l5)over 
Avery  Brook 


70,000  NFA 
70,000  NFA 


BR 

rep  I acemen  t 


BR 

^ep I acement 


NEW  SALEH 


202 


Rte. 202,  Culvert  (N-9-I3) 
over  Swift  River 


70,000  NFA 


BR 

reconstr 


NEW  SALEH 


202  Rte. 202, Culvert  (N-9-I5) 

..  over  Swift  River 


70,000       NFA  BR 

rep  I acemen  t 


PROJECTS  TO  BE  ADVERTISED 
OCTOBER  1978 


FUND.                                      AUTO                                                                TOTAL  PA  TYPE     NO.  SIC.  105 
CAT.      CITY  Oil  TOWN            ROUTE         DESCRIPTION  WITH  TERMINI         ESTIMATED       OR          OF         TRAIN-     PROJECT  INFORMATION  PROGRAM 
 COST  NFA        PROJ.  EES          SYSTEM    IDENTIFIERS  ITEM  » 


STATEWI DE 


Sight  Distance     Improve-  liOO.OOO      NFA  Haint, 

ment  for  safety(20  contracts) 
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PROJECTS  TO  BO  ADVERTISED 
NOVEMBER  1978 


FUND.  AUTO  TOTAL  FA  TYPE     NO,  SIC.  105 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA  PROJ.  EES  SYSTEM    I  DENT  I F I ERS  ITEM  t 


M  WORCESTER 

FG  PITTSFIELD 

M  BOSTON 

BR  BOSTON 

F  NBJ  BEDFORD 

RS  PAUPER  32 

HHS  MARSHfIELD 


Austin  St.-Iirving  St.  to 
Main  St.  plus  300'  Myrtle 
St.  to  Southbridge  St. 

North  St.  Br#P-10-14  over 
Conrail 


Crosstown  Arterial^ Mass. 
Ave.  to  Tremont  St.  & 
Columbus  Ave.  intersection 


Bennington  St.  Br#B-16-71 
over  Conrail 


City  Connector-pedestrian 
&  bicycle  overpass 


Br#P-l-20  over  Conrail 


Careswell  St.   (Rte.  139) 
at  Canal  St. 


425,000         FA  reconstr 


500,000  FA  new 

constr. 


1,500,000  FA          new  2 

constr 


60,000  FA  new 

constr 

500,000  FA  new 

constr 


350,000         FA  new 

I  constr 

25,000         FA  channellz. 


Austin  St.,  Worcester,  01 


Rt.  7.  Pittsfield,  02 


Crosstown  St.,  Boston,  01 


Rt.  145,  Boston,  01 


New  Bedford  Pedest  Cr,  01 


Rt  32,  Palmer,  02 
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PROJECTS  TO  BE  ADVERTISED 
NOVEMBER  1978 


FUND.  AUTO  TOTAL  FA         TYPE     NO.  Sr.C.lOS 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  I 


NORTH  ADAMS 


Curran  Hwy.  &  State  St. 
from  Adams  TL  northerly 
to  Br#N -14-18 (Hadley 
Overpass) 


2,000,000         FA         reconstr    2      Rt.  8,  North  Adams,  02 


HHS 


NORWELL- 
HINGHAM 


Rte.  53 (St.  Hwy.)  at 
Rte.  228 


40,000  FA 


traf.  sig. 
revision 


RS 


BROOKFIELD 


148         Rte.  148  over  Conrail 
Br#B-26-3 


300,000  FA 


Br  & 

approaches 


BOSTON 


Columbus  Ave.,  Roxbury  4,000,000 
Crossing  to  Arlington  St. 


FA         reconstr  Columbus  Ave.,  Boston,  01 


( 
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PROJECTS  TO  BO  ADVERTISED 
NOVEMBER  1978 


FUND.                                      AUTO                                                                TOTAL  PA  TYPE     NO.  Si;C.10S 
CAT.     CITY  OR  TOWN            ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR    •      OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 
 COST  NFA        PROJ.  EES         SYSTEM    IDENTIFIERS  ITEM  I 


DISTRICTS  1,2,4,8 


Mist  blower  spray, 
various  state 
highways 


100,000         NPA       hwy.  maint. 


LANESBO ROUGH 


Old  State  Rd.  Br#L-3-l 
over  Conrail,  West  side 
of  Rte.  8  North  of 
Pitts.  City  Line 


250,000 


NFA 


Substd 
Br 


Gulf  Rd. ,  Lanesborough ,  01 


TEWKSBURY 


East  St.-Andover  T.L.  to  260,000         NFA        State  Aid 

Carter  St. 
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PROJECTS  TO  BE  ADVERTISED 
DECEMBER  1978 


FUND.  AUTO  TOTAL  FA         TYPE     NO.  SIC. 105 

CAT.     CITY  OR  TOWN  ROUTE        DESCRIPTION  WITH  TERMINI        ESTIMATED      OR         OF        TRAIN-     PROJECT  INFORMATION  PROGRAM 

 COST  NFA        PROJ.  EES  SYSTEM    IDENTIFIERS  ITEM  I 


NORTHFI ELD 


63 


Sta.l'i?  to  Sta.225-*- 


900,000      FA      reconstr       I         Rt  63  .Nor thf I  el d  ,02 


I  RAYNHAM 

BRI DGEWATER 


New 

l-kSS         Rte .  2<t-Rte .  25   Interchange       IS, 000, 000       FA  constr 


10 


Rt  l<i95»Brldgewater  ,06 


NG  BOSTON 


Southampton  S t . BRIB- I  6- 1  27  500,000  FA 

over  Conra I  I 


New 
cons  t  r 


Southampton  St, Boston, 01 


FALMOUTH 


28  Rte.28(St.Hwy)f rom  Falmouth  widening. 

Heights  Rd.to  Worcester  Court  295,000  FA  traf. signal 
East  6  Jones  Rd.  revision 


Rt  28, Falmouth, 02 


F  MARLBOROUGH 


Rte.  20  *  85 


3,  100,000      FA      relocation     3      Rt  20, Marlborough ,01 


M  TEMPLETON 


101  East  Templeton  Post  Office 

extending  easterly  to  the 
Ga rdner -Temp  I e ton  Line 


700,000  FA 


New 
cons  tr . 


I       Rt   101 .Templeton, 01 


F  SHREWSBURY 


I4|0  Beginning  at   intersec.of  Rte 

I'lO  t  M-l2(Hain  St.), extend- 
ing northerly   to  State  high- 
way,loc. line  of   i -290/Rte . 1 40 
interchange 


800,000  FA 


New 
constr 


I       Rt  I'lO, Shrewsbury  ,01 


I  GEORGETOWN 
NEWBURY 
WEST  NEWBURY 
NEWBURYPORT 


From  North  of  Jaclcman  St., 
1-95  Georgetown  to  the  Southern 

end  of  the  Whittier 


200,000      FA  landscape 
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PROJECTS  TO  BC  ADVERTISED 
DECEMBER  1978 


FUND.  AUTO 
CAT.     CITY  OR  TOWN  ROUTE 


DESCRIPTION  WITH  TERMINI 


TOTAL 

ESTIMATED 

COST 


FA 
OR 
NFA. 


TYPE  NO. 
OF  TRAIN- 
PROJ.  EES 


PROJECT  INFORMATION 
SYSTEM  IDENTIFIERS 


Sr.C.10  5 
PROGRAM 
ITEM  * 


HI  ODLETON 

TOPSFIELD 

BOXFORO 

ROWLEY 

GEORGETOWN 


•95 


From  the  Dan ve r s/N I dd I e ton 
town  line  to  North  of  Jack- 
man  St.,  Georgetown 


300.000      FA  landscape 


BROCKTON 


Plain  St./P.C.R.R.#B-25-18         175,000      NFA  BR 

removal 


Plain  St, Brockton, 01 


HINGHAH 


Rte.   3A/ShlpYard  R.R. 


100.000       NFA  BR 

removal 


BOURNE 


Academy  Or  I ve/P . C . R . R . 


35.000       NFA  BR 

removal 


CONCORD 


62 


BR^C-IS-A  over  Sudbury 
Rl  ver 


232,000       NFA  New 
const  r 


Rt  62  , Concord, 01 


KINGSTON 


Howland's   Lane/P . C . R . R . , 
same   I  oca  t Ion 
Howland's  Lane/P . C  .  R .  R  .  , 
relocat Ion 


44,000       NFA  BR 

replace. 

85,000 


How I  and is  La ,KI ngs  ton ,0  I 


Tl SBURY 
OAK  BLUFFS 


OAK  BLUFFS  RD. /Lagoon 
Pond 


800,000       NFA  BR 

rep  I acement 
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PROJECTS  TO  BO  ADVORTISED 
DECEMBER  1978 


FUND. 

CAT.     CITY  OR  TOWN 


AUTO 

ROUTE        DESCRIPTION  WITH  TERMINI 


TOTAL  FA         TYPE  NO. 

ESTIMATED  OR  OF  TRAIN-  PROJECT  INFORJ-IATION 
COST  NFA  .      PROJ.  EES  SYSTEM  IDENTIFIERS 


SI C.  105 
PROGRAM 
ITEM  * 


DISTRICTS  1-8 


Erosion  Control  Planting 


100,000       NFA  hwy. 

ma  i  nt . 


DISTRICTS  1-8 


Soil   sterllant  £  Custom  Spray     160,000      NFA  hwy. 

ma  I n  t . 


SALISBURY 


Rte.l§Toll   Rd. Connector 


21.000      NFA  traf.slg. 

recons  tr , 


DANVERS 


GOSHEN 


Route  I 


Route  9 


500,000  NFA  resurf, 
2li0.000      NFA  resurf, 


AGAWAH 


Suffleld  St., from  Sliver  St.  250,000  NFA  State 
Southerly  Aid 


CHICOPEE 


Montgomery  St., from  BKH  RR 
Southeaster  I y 


'100,000       NFA  State 
Aid 


NORTHAMPTON 


Florence  Rd. -Burt's  Pit  Rd 
Norther  I y 


300,000      NFA  State 
Aid 


SPRINGFI ELD 


Rifle  St.   and  others 


110,000       NFA  State 
Aid 


LENOX 


Hill  St.BR#L-7-5  over  Conrall     300,000      NFA  BR; 

recons  tr 


I  N  D  E 


TOWN 

Abington 

Acton 

Acushnet 

A-^iams 

Agawam 

Alford 

Amesbury 

Amherst 

Andover 

Arlington 

Ashburnham 

Ashby 

Ashf ield 

Ashland 

Athol 

Attleboro 

Auburn 

Avon 

Ayer 

Barnstable 

Barre 

Becket 

Bedford 

Belchertown 

Bellingham 

Belmont 


Page  Noa. 
5,37,52 

19,24,30,37,83 

4.26,48.69 

42,47,76 

6,8.26,44,47 

75 
17 

22,70 

18 

30 

15,32,54,71,73 

8,12,62 

7 

33,38,41,43,67,74 


9,49,59  ■ 

47,48,64 

60 

17,33,69 


Town 

Berkley 

Berlin 

Bernardston 

Beverly 

Billerica 

Blackstone 

Blandford 

Bolton 

Boston 


Bourne 

Boxborough 

Box ford 

Boylston 

Braintree 

Brewster 

Bridgewater 

Brimf ield 

Brockton 

Brookf ield 

Brook line 

Buckland 

Burlington 

Ccunbridge 


Page  Noa. 


Town 


Page  Nos. 


34 

39,42 
75 

33,35,42 
53 

30,67 
12 

I,  3.4,6,11.17,19, 

20,29,37,45,55,59. 
60,61,62,64,71,73, 
78.79,81 

9,13,30,31,43,52, 

68,76,82 

2,12 

7,82 

27 

II,  32,33.46,71 
16,68 

39,57,75,81 
63 

32,46,48,72,82 
79 

3,38 
33,69 
14,37 
3.6.29.44 


Canton 

20,47.70,71 

Carlisle 

Carver 

Charlemont 

35,40,60,76 

Charlton 

9,35 

Chatham 

Chelmsford 

5,31,34,47, 

Chelsea 

15,31 

Cheshire 

30 

Chester 

30,44,69 

Chesterfield 

34 

Chicopee 

28.29,34,38 

61,63,69,73 

Chilmark 

Clarksburg 

20 

Clinton 

Cohasset 

Colrain 

56.69 

Concord 

5 .9.32.39.8 

Conway 

1 

Cummington 

30 

Dalton 

9.11.35 

Oanvers 

83 

Dartmouth 

8 

Dedham 

24,33 

Deerf ield 

22,71 

Dennis 

41 

Dighton 

14 

Douglas 

Gosnold 

Hudson 

34.75 

Dover 

6,32 

Grafton 

22 

null 

Dracut 

3Q,43 

Granby 

26.31 

Huntington 

Dudley 

Granville 

Ipswich 

Dunstable 

30 

Great  Harrington 

29 

Kinqoton 

7.43,02 

Uuxljury 

7,37 

Greenfield 

35,60 

Lakeville 

East  Bridgewater 

15,42,58,65 

Groton 

Lancaster 

29,54,75 

East  Brookfield 

Grovoland 

I.anosbo  rough 

57,00 

East  Longineadow 

Had ley 

21 

Lawrence 

11.26.34.46.74 

Eastham 

29 

Halifax 

Lee 

48 

Easthampton 

69 

Hamilton 

Leicester 

13 

Easton 

11,16,21.25 

Hampden 

Lenox 

12.14.22.25,34.68, 

Edgartown 

11 

Hancock 

69.83 

Egremont 

Hanover 

Leominster 

29.44.58 

Erving 

30 

Hanson 

Leverett 

Essex 

Hardwick 

24 

Lexington 

27 

Everett 

Harvard 

12 

Leyden 

57 

Fairhaven 

1.15 

Harwich 

16.38,42.44,49 

Lincoln 

Fall  River 

58.75 

Hatfield 

21.67 

Littleton 

2.5.24 

Falmouth 

30,40,81 

Haverhill 

13,18,26.28 

Longmeadow 

Fitohburg 

17,40 

Hawley 

Lowell 

17.29.31,32.47 

Florida 

52 

Heath 

Ludlow 

39 

Foxborough 

15.22.61,65.71 

Hingham 

4.19.37.43,46, 

Lunenburg 

40 

Framingham 

14.21.25.33,36 

58,79.82 

Lynn 

8,10.16.29.32 

46.62 

Hinsdale 

35,39 

Lynnf ield 

13.27.28 

Franklin 

60.61 

Holbrook 

30,57 

Maiden 

25 

Freetovsm 

Holden 

15.65 

Manchester 

Gardner 

47 

Holland 

18 

Mansfield 

16.41.65.71,73 

Gay  Head 

Holliston 

Marblehead 

29 

Georgetown 

81,82 

Holyoke 

19.28,31,34.66 

Marion 

Gill 

Hopedale 

Marlborough 

2,34.75.81 

Gloucester 

8 , 20 . 69 

Hopkinton 

47 

Marshfield 

11.41.78 

Goshen 

83 

Hubbardston 

Mashpee 

24.74 

D  O 

Newbury 

D  «Ul 

IrXainrxeia 

AC\ 

*tU 

Newburypor^ 

4  $ # / ^  « oX 

It  XaXnVXX  X6 

JO ,  OX 

rl6u  E  le  Id 

xu 

Newton 

3  ,4 • 17 , 21 ,41 ,74 

Plymouth 

T  In 
/  ,111 

1  IQ   0*7   ^1  4n 

Nor roxK 

tr  xynipcon 

DO 

North  Adams 

1      /I      ^  f\     lyl                >I*V     CI  "Yn 

1,4,1U,X4, 44 ,47 , 51 , 79 

D       1  T\       A  ^ 

It  xxncc  uon 

1  ft    *^  7 

xa  #  9  ^ 

North  Andover 

■lO  ,  ZD  ,  D  J 

DT*rt\/4  r*  1^  o  ♦* /^i*nf\ 

M  o  n  r1  /^T\ 

4l  ^ 

noxcn  ACb xeuorougn 

Al  Tl 
, OX ,  /X  • 

U  u  X  i  itv  y 

ZD 

North  Brookfield 

DZ  t  iU 

1Q    OA    "10    "iA  Af\ 

North  Reading 

i\aiiuu  x^ll 

1  A     40  40 

AQ  T/1 

Northampton 

4 ,4U ,o3 ,o3 

Jit  00 

ri X UCi  X  clJO i.  (J li^  11 

1 A  Al 
X<»  «  DX 

No rthbo rough 

ixdyiiiKiui 

04   cn  Ql 
Z4 , , ox 

Mxciuxe  rxexu 

NortuDriago 

44 

Kcauxng 

■JI 

/  X 

Mxdd 1 G ton 

oz 

Nor Cnriexu 

O  1     O  1 

Mil  t*(~i 

47 ,60 

nUX  L.U11 

03  ,  f  J 

22.29.51-59- 

fA7#<^X  g  J  ^  f 

MIX  XDu ry 

D  J 

Norwell 

oO  ,79 

7  A 

XI X  X  X  X  s 

Norwood 

in    "^ft  AQ 

nxxxvxxxo 

AA 

UaK  olU££3 

1 1  IS  9  i>  C3  X 

r  1 X  X  u  u  1 1 

1   AO  in 

X  , DZ  «  / U 

O  alcham 

17  71 

Mon  roe 

Orange 

M    r\  c  71 

AQ 

u  xxeans 

on   A-)  CO 

Rowe 

lU<kJ  1 1  L.  uc 

U  C  X  s 

w  X  c  Y 

82 

%A          t-  ^  V     »  ■ 

rion  cctey 

0  X  f  o  rd 

Q             on  Ri4 

d  X  a  i>vill 

riun  u^uiiic  ty 

Palmer 

ic;    AO  TQ 

Qii  o  c  A 1  1 
<\Us)a<sX  X 

1 1  in 

X  J  ,  J  U 

Mounti  Wdshinc['t>on 

Paxton 

2o 

Ku uxana 

M  -»  V»  a  n  t- 
Ci  cinaill. 

P^abody 

1  1 
X  J 

S  a  lem 

11   7*;  7<\ 

Pelham 

doX  X  aUlix  y 

11    1 R  7A 

M  a  t  XCj^ 

A    TO    OQ    il  C    K 1 
D  »JZ  #JO  #43  #!>X 

Pembroke 

"iA    AT    Q  *J 
J4  #  0 / «  0 J 

M  <:i         H  ATtl 

odiiu  X  a  X  xoxu 

New  Ash ford 

23 

Peru 

Sandwich 

10,43 

New  Bedford 

1,65,78 

Petersham 

13 

Saugus 

13,52 

New  Braintree 

24 

Phillipston 

28 

Savoy 

New  Marlborough 

Pittafield 

2,4,6,25,38,41, 

Scituate 

37,39,64,75 

New  Salem 

76 

50,51.66,68,78 

Seekonk 

56,57 

Sharon 

66,71 

Topsf leld 

7,82 

Westminster 

47 

Sheffield 

29 

Town send 

Weston 

54 

Shelburne 

22.69 

Truro 

43,57 

Westport 

8 

Shcrbom 

Tyngsborough 

V/estwood 

Shirley 

Tyringham 

Weymouth 

3,18,20, 

Shrewsbury 

2,12,71,81 

Upton 

27,54,58 

Shutesbury 

Uxbridge 

Whately 

42,69 

Somerset 

58,75 

Wakefield 

2,10,38 

Whitman 

51 

Somerville 

7,33,37,51, 

Wales 

Wilbraham 

24,71 

58,66 

Walpola 

29,31.54,60 

Williamsburg 

South  Hadley 

26,31 

Wal than 

2,64,74 

Williamstown 

23,62 

Southampton 

Ware 

Wilmington 

Southborough 

34,38 

Wareham 

15,39,49,63, 

Winchendon 

21 

Southbridge 

68 

Winchester 

25 

Southwick 

30 

Warren 

63 

Windsor 

Spencer 

41 

Warwick 

Winthrop 

Springfield 

7.11,27,33, 

Washington 

Woburn 

6,18,39 

35,38,49,83 

V/atertown 

17,21 

Worcester 

5.8.12,29, 

Sterling 

54,65,68,73 

Wayland 

38.65,71,78 

StocVcbridga 

4 

Webster 

31 

Worthington 

Stoneham 

18,56,58,71 

Wellesley 

38 

Wrenthara 

61 

Stoughton 

Wellfleet 

57 

Yarmouth 

24,43,49 

Stow 

Wendell 

Sturbridge 

8.18 

V/enhcun 

Sudbury 

35.49,71 

West  Boylston 

28,39,65 

Sunderland 

14 

West  Bridgewater 

24,42 

Sutton 

75 

West  Brookfield 

76 

Swampscott 

76 

West  Newbury 

36,81 

Swansea 

33,60 

West  Springfield 

19,27,31,51, 

Taunton 

46,50,57, 
63,65 

West  Stockbridge 

58 
38 

Templeton 

23,81 

West  Tisbury 

Tewksbury 

47.80 

We s thorough 

9,34,44,47 

Tisbury 

82 

Westf ield 

2,19,31,68 

Tolland 

Westford 

2,5,24,42 

Westhcimpton 


1 

- 

1,5,13.34,44,45,59,80 

2 

1,5,19,45,59,64,68,80 

3 

5.9,59 

4 

1,9,16,45,59,80 

5 

1.9 

6 

1.5.8,9,14,27.28.54.59.64 

7 

1.9.13 

e 

1.5,45,59,80 

Statewide: 


3,5.10.12,20,31,35,40,49,50,52.53,55,61,62,63,67,72.74,77,83 


I 


Program 

Of  ^ 

Projects 

To 
Be 

Advertised 


Jan.  1978  through  Dec.  1979 


COMMONWEALTH  OF  MASSACHUSETTS 


DEPARTMENT  OF  PUBLIC  WORKS 


Tim  COrU-IOM'rF,ALTH  Ox^  riA33AC!nJ3F,T'ir, 
Execubivo  Office  of  Tt'annnorta  bion  nnd  Construction 
Department  of  Public  WorlvS 
100  Nashua  Street,  Bonton  0211/,, 


"PROCHAII  of  PROJECTS  to  be  AnVT.Rn3ED  JAIJUAJIY  1978  tlu-ou^'h  DECEMBER  1979 


This  pro.'Train  is  a  schefliLle,  on  a  nionbhly  basis,  of  projects  to 
be  advertised.     However,  it  should  be  reco,";ni7,ed_  bhat  tlic  ujicer  tain  ties 
of  State  and  Federal  lavrs,  rules  and  re.^ulations,  especially  those  per- 
taining to  the  environinenb,  archeology  and  relocation  assistance,  as  v/ell 
as  the  monetary  constraints  vjithin  vihich  we  must  coiiform,  may  adversely 
affect  the  advertising  of  many  of  the  projects  in  this  report.    We  urge 
caution  in  placing  confidence  in  this  scliedule  for  October,  Movember  and 
December  of  1978 •     These  projects  parbicalarly  could  be  delayed  for  a 
variety  of  unforeseen  reasons. 


KEY  TO  ABBREVIATIONS 


FUNDING  CATEGORIES: 


I  Interstate  --v 

IR  Interstate  Resurfacing  -v    Entries  in  parentheses  under  project  " 

F  Consolidated  Primary  description  refer  to  project  identifiers  - 

RF  Rural  Primary  _  -v     in  BTP&D  Project  Information  System.  - 

RS  Rural  Secondary  ->'• 

M  Urban  Systems  VcVfVv-vcv,-V;-v-A->vvcVr;cvWrVrv."V*v»ycV.-vV-'f-^^^^ 

BR  Special  Bridge  Replacement 

DP  Economic  Growth  Center  Development  Highway 

HHS  High  Hazard  Locations 

ROS  Elimination  of  Roadside  Obstacles 

HHS/ROS  High  Hazard  Locations/Elimination  of  Roadside  Obstacles 

OS  Off-System  Roads 

SRS  Safer  Roads  Program 

SOS  Safer  Off -System  Roads 

PMS  Pavement  Marking  Program 

CJ  Control  of  Junkyards 

XX  Other  Federal  Aid  (specified) 

NFA  Non-Federal  Aid 

STA  State  Aid 

BW  Bikeway  (State  Program) 


OTHER  ABBREVIATIONS: 

TRANSPORTATION  IMPROVEMENT  PROGRAM  (TIP)  STATUS: 

AE-CON  On  Annual   Element  of  FY  1978  TIP  for  Construction 

AE-RW  On  Annual  Element  of  FY  1978  TIP  for  Right-of-Way 

AE-PE  On  Annual  Element  of  FY  1978  TIP  for  Preliminary  Engineering 

THR  On  3-5  Year  Element  of  FY  1978  TIP 

NO  Not  on  FY  1978  TIP 


N/A      Not  Applicable 

81020     Section  105  Program  Item  Number 


PROJECTS   rn   BF  A0VE»T1SF[J 


JA^gUARY,  1978 

AUTO  FA  SrC.. 

FUNDING                                                     ROUTT  CONST.                   OR  vVl"  K        T=!\lu-      :  :i<^  il 

CATEG.              CITY/T;)WN                     HO.                        OF  S  CR I P  T I OM/ P  RO  J  PC  T    lOFNTIFIPP  COST                   NFA  TYPP           TS  /Ti;> 


MANS  FIFLO 


SCHOOL  ST  TO  E  OF  RT  ^40(Sni)TH  MAIN  ST), 
INCL. INTEkCHANGE   AT  RT  140(CGNTR.  IB) 

(RT    I  495, MANSF lELD ,02  ) 


112,300,000     FA  COMSTR 


10  81020 
AF-nN 


RS 


NEWOURY 


N/ A 


ELM  ST  RFLOC  IT  GOVERNOR  OUMMER  ACADEMY, 
KT    I   ANO  MI OOLE  ST 

(ELM  ST, NEWBURY, 01  ) 


$400,000     FA  RECONSTRUCT 


8RS05 


RS 


ASHB  Y 


31 


RT  119  TO  fJH  STATE  LINE  (INCL.  3  BRIDGES 
) 

(RT   31,ASHBY,01  ) 


$3,500,000     FA       RFCONSTRUCT  3 


AE-C^^ 


HHS 


OXFORD 


20,56 


RT  20  AT  RT  56  ( SI GN ALS , GEOM. , MARKI NGS , E 
TO 

(RT  20, OXFORD, 01  ) 


$160,000     FA  TRAFFIC 


8Z015 
iE-CCN' 


5TA  NOFTHBOROUGH  N/A  FROM   PLfASANT   ST    1 45 0 ' SO UT HE  A S T E RL Y   TO  F  $200,000     NFA  RECONSTRUCT 

AY  LAfJE    (STATE   AID)  NO 
(CHURCH  ST  ,NORTHBORO,0]  ) 


PRflJECTS   TO  BE  ADVERTISED 
FEHRIJARY,  1978 

AUTO  FA  <;Fr. 

FUMCING  ROUTE  CONST.  0«  iJ^P  K  TRMN- 

CATEG.  CITY/TOWN  NO.  DES CP  I P TI ON/P F 0 JEC T   IDFNTIFIFR  COST  NFA  ^ypc  rp^  /Tjp 

r  CHELMSFORD'  1-^05  500'SOUTH  OF   WESTFQRD  S  T  ,C  HF  LMSF  ORQ ,   TO  $200,000     FA       LArJOSCAPf  81031 

LOWFLL  TEWKSBURY/ AMOOVER  TL    (LANDSCAPE)  .  AE-CON 

TEWKSEURY  (RT   I  A  9 5  ,  C HE L MSF ORO , 0 3  I 


L  I  TTLETON 
WEST  FORD 
CHELMSFORD 


BOXflORO-LI TTLETON  TL  TO  A  POINT  500'SOUT 
H  OF   WESTFOSD  ST  ,C H E LMS F ORD ( L AND SC A P E ) 

(RT   Kg?, LITTLETON, 01  ) 


$300,000     FA  LANDSCADF 


81026 
MO 


CHICCPEE 


N/A 


ATP#1,]1  LOCS  (FORMERLY  10,15,11,3,5)  CH 
ICOPEE   ST  AT   PROSPECT/MEADOW/GRATTAN. . . 

(CHICOP£E,n    LOC.Ol  ) 


$452,000     FA  TRAFFIC 


85M05 
AE-CON 


NORTH  ANOOVER  125  HIGH   SCHOOL   AREA,   7   LOCATIONS,    RT   125,   0  $370,000     FA       TRAFFIC  '  86K.01 

SGOOD  ST,   ETC.  .  AE-C"IM 

(NORTH   AND0VER,7   LOG, 01  ) 


)■  EAST   bRIDGEWATER  18,106 

M  BELMONT 

y  WESTON  20,30 

BP  CONCORD  62 

HHS  WAPEHAM  6,28 


HHS/ROS  SALEf' 

i 

\ 


RT   l8(bEDF0RD  ST)3RT   ia6(WEST  ST»£.EAST  S 
T,EAST   BRIDGEWATE« (WIDEN, CHANNEL  I Z,SIGS 
(RT   18, E   BRIOGEWATER.Ol  ) 


TRAPELO  RD  AT  MILL  ST 

(TRAPFLO  RD,BFLMQNT,01  ) 


ATP«1,5  LOCS  ALONG  RTES  20&30, SOUTH  AV  A 
T  WELLESLEY,RT  20  AT  BOSTON   POST  RO,... 

(WESTOfJ.S    LOCATIONS, 01  ) 


BRIDGE   C-19-9  OVER    ASSABET  RIVER 

(RT   62  ,COrjCORO  ,0?  ) 


RT  6  M  ONSET  AVE,  RT  6  t  2B  AT  RED  BROO 
K   RO   L   SAWYER  RD 

(R  T  6 , WAR  £HAM,02  » 


LAFAYETTE  ST  AT  OEFRY  ST  (SIGNALS  L  R^SU 
RF  ) 

(LAFAYETTE   ST, SALEM, 01  ) 


$80,000     FA       TRAFFIC  81M25 

AE-COII 


$160,000     FA       TRAFFIC  83M16 

AF-r  D^i 


$450,000     FA       TRAFFIC  83M46 

AF-CON 


$250,000     FA       BR  RECONSTR  8B006 

AF-CO^; 


$100,000      FA        TRAFFIC  8Z040 


$74,000     FA       TRAFFIC  8Z013 

AF-COr. 


PROJECTS  TO  RE  ADVEPTISED 


FEBRUARY ,   1 978 

AUTO  FA  SFC. 

FUNDING                                                  FOUTE  CONST.                  OR  W")FK       T5.VIN-  ';0'=<4 

CATEG.              CITY/TUWN                     NO.                        OES  CP  1 P  T I  ON/PRO  JFC  T    lOENTIFIFR  COST                   NFA  TYPF            =^  E  S  /TIP 


STA 


FAIRFAVEN  ■ 


N/A 


SCONTICUT  NECK  RO  TO  WEST  ISLAND  CAUSEWA 
Y»FAIRI1AVEN   (STATE  AID) 

(GOULART   MEM  D R , F ARHVN , 0 1 ) 


$26A,000     NFA  PFCONSTPUCT 


STA 


WI NCHENOON 


12 


RECONST  L  WIDENING  OF  SCHOOL  ST(RT  12IFR 
OM  MILL    ST  TO  FRONT   ST(STATc  AID) 

(SCHOOL  ST .WINCHENODN, 01  I 


$300,000     NFA  RECONSTRUCT 


NO 


FTA 


NORTH  ADAMS 


N/A 


WEST  SHAFT  R0,30O'SOUTH  OF  TUNNEL  BROOK 
NORTHERLY  FOR  0.4   MILE(STATF  AID) 

(W   SHAFT  RD,N  ADAMS, 01  ) 


$225,000     NFA  RECONSTRUCT 


AE-CON 


STA 


NEEOHAM 


N/A 


BESS  RO  TO  GREAT  PLAIN  ST(PT  135»  (STAT 
E  AIOI 

(CENTRAL  AVE , NEEOHAM, 01  ) 


$290,000     NFA  RECOMSTRUCT 


AE-CON 


f.'FA  CHARLTON  BRIDGE  C-6-ll  OVER  CONRAIL,    JONES  CROSSI  $200,000     NFA     BR  RECONSTR 

NO  —  GOULD  ROAD  AE-COi\ 
(JONES  ST, CHARLTON, 01  ) 


t 


PRCJtCTS  TC  tiE  AHVCRTISFC 


PAGt  4 


FEBRUARY  1978 

AUTO  FA  STL. 

ru^DING                                                  KOUTt  Ca.NST.  CH  Vs'.RK  TRAI.\-  iC-jl 

tATEG.              ClTY/TnV>N                     NC.                        C  t  SC  H  F  P  T  I  ON  /  PRC  J  ECT    IDFNTlFffcR  COST  NFA  TVPFJ  EES  /IIP 


NFA 


FREETOVftT 


24 


RTE.    24  OVER  ASSONET  RIVER 


$  30.000  NFA 


BRIDGE 
MAINT. 


NFA 


BOSTON 


1-93  RAMP  "RP"  CENTRAL  ARTERY 

CONGRESS  ST.    "ON  RAMP" 


$  50,000  NFA 


BR. DECK 
BETTERMENT 


NFA 


V/ILMINGTON 


1-93  WEST  ST.    RELOC.   OVER  INTERSTATE  RTE.   1-93  BRIDGE 

(REIMBURSABLE  BRIDGE  REPAIRS)  $100,000       NFA  REPAIRS 


NFA 

NFA 


DISTS.  1,2,&8 
STATEWIDE 


MIST  BLOWER  SPRAYING   (DUTCH  ELM  DISEASE)  $  20,000  NFA 

POISON  IVY  SPRAY  $  40,000  NFA 


ROADSIDE 
MAINT. 


ROADSIDE 
MAINT. 


NFA  DISTS. 3  THRU  7 

NFA  SPRINGFIELD 

W.  SPRINGFIELD 

NFA  STATEWIDE 


RTE. 

2  OA 


DRAINAGE  DITCH  SPRAY 


RTE,    20A  NORTH  END 

BRIDGE  OVER  CONNECTICUT  RIVER 


HIGHWAY  CLEANING 


§  60,000  NFA 

§900,000  NFA 
'  $1,000,000  NFA 


ROADSIDE 
MAINT . 

BRIDGE 
BETTERMENT 


MAINT. 


I 


PPGJECTS   TO  BF.  ADVEPTISEO 


P^GE 


MARCH,  lQ7a 

AUTO  FA  SPC. 

HJNDING                                                  pnuTE  CONST.                  03  WTPK       T??An-  Ij'iH 

CATEG.              fITY/TGWN                     NO.                        .")cS  f  R 1 P  T I  ON/ PRO  JFCT    IDFMTIFIFR  COST                   NFA  TYPF           EFS  /TIP 


SPRINGFIELD 


1-9] 


I-Ol /MEMORIAL  RRIDGE  ROTARY  ON  WEST  COLU 
M8US  AVE    (CHANNFLIZ, WIDEN, SIGNS) 

(MEMORIAL   BR   I  NT , SPFLD ,01 ) 


$100,000     FA  TRAFFIC 


85M15 
AE-CON 


WFST  SPRINGFIELD 


RT  S(RlVEROALE  ST)AT  ASHLFY  AVFCMEOIAN  B 
ARRIER  REDES IGN, U-TURN  PROV I S I QN-NB ) 

(RT  5,W  SPRINGFIELD, 01  ) 


$76,000     FA  TRAFFIC 


85K08 


SALEM 


HIGHLAND  AVE(RT  1 07  I PFDE STRA  IN  OVERPASS 
AT  NEW  SALEM  HIGH  SCHOOL , BR  I DGE  S-1-20 

(SALEM  PEDEST  OVERPASS, 01» 


$203,000     FA       BR  CONSTR 


83M31 
AF-rON 


WEST  SPRINGFIELD 


5,20,147         ATP«1,4  OP   5   LOG  AT  I ONS  ,  I NCLUDI NG  PIVER  S 
T  e   PARK   ST  AT   SOUTH  BLVD. 

(W  SPRINGFIELD, 15  L0C,01  ) 


$707,000     FA  TRAFFIC 


85M13 
AE-CON 


OEDHAM 


BRIDGE  D-5-27,  RT  1  OVER  RT  128  (BRIDGE 
DECK  REPLACEMENT) 

(RT  1 ,DEDHAM,03  ) 


$450,000     FA       BR  RECONS^R 


8F009 
AE-CON 


BARNSTABL  E 


28 


RT  28  AT  BEARSE'S  WAY 

(RT  28, BARNSTABLE, 03 


$60,000     FA  SIGNALS 


8Z032 
AF-Pt 


BRA  I NTREF 
WEYMOUTH 


RT  18, WEYMOUTH, TO  SOUTH  OF  WASHINGTON  ST 
,BRAINTBEE   (SAFETY  UPGRADING) 

(RT   3,BRAINTREE,01  ) 


$2,800,000     FA       RECONSTRUCT  8FG17 

3  NO 


F  S 


LANESBOROUGH 


BROOIE  MOUfJTAIN  R3  AO  ,  LAN  ES30R0UGH  (  RE  CONS 
T)BAILEY  RO  TO  RT  7 

(BRODIE  MTN  RD,LANESBO,Ol ) 


$500,000     FA  RFCONSTRUCT 


8RS02 
4E-P- 


HHS 


HARWICH 
ORLEANS 


137,3<),6A       RT  137  AT  39  ,  H  AR  W I  C  H  ,  R  T   6A   AT  MAIN  ST, OR 
LEANS, RT   6A   AT   ELORIDGE   PKWY, ORLEANS 

(RT    137, HARWICH, 01  ) 


$210,000     FA  TRAFFIC 


8Z027 
AE-CON 


STA 


WAKE  FIELD 


N/A 


MELROSE   CITY   LINE   TO  OAK   ST    (STATF  AID) 
(MAIN  ST, WAKEFIELD, 01  ) 


$70,000     NFA  RESURFACING 


NO 


PROJECTS  TO  8E  AOVEPTISEO 


PAGE  6 


FUrJDING 
CATEG.  CITY/T'JWN 


AUTO 

RruTE 
NO. 


MAPCH,    3  97*1 

FA  S'^C, 

CUrjST.                  CR  WlRK       TPMN-  )0^« 

OESCRTPTION/PPnjECT  IDFNTIFIFR                     COST                   NFA  TYPE           EES  /TIP 


STA     "  NANTUCKET 


N/A 


BICYCLE  PATH, STA  66*50  TO  129*-00,PLUS  RE 
CONST  8   STREETS   (STATE  AID) 

(NANTUCKET   STS.Ol  ) 


$400,000     NFA  RECONSTRUCT 


AF-CON 


NFA  WORCESTER 


N/A 


BRIDGE  W-44-25  OVER  CONRAIL  (REPLACE  DEC 
K  L  REPAIR  ABUTMENTS) 

(CAMnRIOGE  ST,WORCESTR,02) 


S300,000     NFA     BR  RECONSTR 


3-5 


t.FA  WAREI-AM 


N/A 


ONSET  AVE  AT  EAST  PIVER  (PROTECTIVE  SCRE 
ENING) 

(ONSET   AVE.WAREHAM.Ol  ) 


$10,000     NFA  OThiR 


AE-CTJ 


KFA  REVERE 


lA 


GUARDRAIL, 500  FT.  SOUTH  AND  NORTH  OF  JOH 
N  AVE   (AT  BRIDGE  H-5-5^\ 

(RT  lA, REVERE, 01  ) 


$100,000     NFA  GUARDRAIL 


NC 


PHUJtCTS  TO  fiE  ADVERTlSfO 


PAGE  7 


MARCH  1978 

ALTO                                                                                                                            FA  SH,. 

HUKUING                                                  ROUTE                                                                                                     CONST.                  OR  VvURK       TRAIN-  IQolt 

CATEG.             CITY/TJWN                     NC.                        DE SCR  I PT  ION/PRC  J tCT  IDENTIFIER                     COST                    NFA  TYPE           FES  /TIP 


NFA 


NEEDHAM 


1-95 
128 


RTE.   1-95     &  128  OVER  RR 


§  45,000  NFA 


BR.MAINT. 


NFA 


NFA 


NFA 


BOSTON 


BOSTON 


BOSTON 


1-93  CENTRAL  ARTERY-SOUTH  OF  DEWEY  SQ .  TUNNEL       $500,000  NFA 

TO  UNION  PARK  ST. 


1-93 


ROY  C.   SMITH  BRIDGE 


AIR  CONDITIONING  MAINT 


$200,000  NFA 
$     4,000  NFA 


BR. DECK 
BETTERMENT 


BR. DECK 
BETTERMENT 


MAINT. 


NFA 

NFA 


BOSTON 
BOSTON 


WELDING 

TILE  SETTING-  DEWEY  SQ.  TUNNEL 


$  4,000  NFA  MAINT, 
$     5,000         NFA  MAINT. 


NFA 
NFA 

NFA 
NFA 


NFA 


NFA 
NFA 


DISTS,l-7 
DISTS. 3-8 

DIST.  1 
DIST.  3 


DIST.  3 
SHREIVSBURY  TO 
SOUTHBOROUGH 


STATH-IIDE 
BLAND FORD 


1-290 
1-495 

RTE.  9 


TRAVEL  TRASH  (F.Y.  1979) 
GRASS  MOWING   (F.Y.  1979) 

VARIOUS  TRAFFIC  SIGN  LOCATION 


1-290  AUBURN  TO  WORCESTER  T.L.  - 
SHREWSBURY  T.L.  TO  1-495  MARLBOROUGH 

ROUTE  9  WORCESTER-SHREWSBURY  T.L.  TO 
SOUTHBOROUGH-FRAMINGHAM  T.L. 


TREE  AND  SHRUB  PLANTING 
ROUTE  23     ROOTE  23  OVER  PEBBLE  BROOK 


$150,000  NFA 

$800,000  NFA 

$     3,000  NFA 

$  18,000  NFA 

$  10,000  NFA 

$300,000  NFA 

$  50,000  NFA 


ROADSIDE 

MAINT. 

ROADSIDE 
MAINT. 

SIGN 
WASHING 

PAVEMENT 
MARKING 
(PAINT) 

PAVEMENT 
MARKINGS 
(PAINT) 

ROSE. 
MAINT. 

BRIDGE 
BETT. 


^  A  r,  c 


PPOJECTS  TP  RE  ADVPi^TISEr) 


APRIL,  1978 

AUTO  FA  S'=r. 

fUNPING                                                  ROUTE  CONST.                  OR  WORK       T^MN-  ?05« 

CATFG.              r.ITY/TnwN                     NO.                        DFSCR  I P  T I ON/P  KO  JE  CT    FOKNTIFIER  COST                   NFA  TYPE           rfS  /Tio 


DANVERS 


1-95,1  RAMP  J,    RT   1   NB  TO  PT   195  NB,   STA  0+00  T 

0  STA  5+00  ON  RAMP  J 

(RT   I95,OANVERS,01  » 


116,000     FA  RECONSTRUCT 


81045 

NO 


DPACUT 


ATP#l,tJ  LOC(FOPMERLY  10  ,  8  ),  PLEASANT  STSL 
AKEVIEW, BRIDGE  ST,HOVEY   ST , , LAKE VI FWa 

(DRACUT,ATP#1 ,01  ) 


$610,000     FA  TRAFFIC 


81M08 
A?- CON 


GPEENFIELD 


2  LOGS, MOHAWK  TRAIL, AMES  ST   PARKING  LOT 
IMPROVEMENTS .SHOPPING  C E NTFR CR08B I NS  RD 
(GREENFIELD, PROJ  8,01  ) 


$395,000     FA  TRAFFIC 


81M21  • 
AE-CON 


NORTH  ATTLEBOROUGH  N/A 


RECONST,    SMITH  ST  TO  OPNE  ST,   STA  107+50 
TO  STA   121+75   (NEW  LOCATION) 

(LANDRY  AV.N  ATTL EBORO ,03  ) 


$180,000     FA  RPCONSTRUCT 


87M03 
Af-COK 


M  BURLINGTON  N/A 

M  WOBUPN  N/A 

STCNFHAM 

M  SPRINGFIELD  20,20A 

f  WEST  SPRINGFIELD  5,20,147 

M  BRAINTPFE  37 

F  PLYMCUTH  3 

K INGSTON 
DUX8URY 


BURLINGTON  MALL   RD  AT  LEXINGTON  ST 

(MALL   RD, BURL  I NGTON.Ol  ) 


MONTVALE  AVE  FROM  HILL  ST(I93  INTERSECT) 
,WOBURN,TO  MAPLE  ST,STONCHAM 

(MONTVALE    AVE , WOBURN , 01  ) 


INTFRSECT  PAGE  RLVD,CADWELL  DRIVEtROBBIN 
S  RD  TO  900'NORTHERLY  ON  CAOWELL  DRIVE 

(PAGE  BLVD,SPR INGF IELD,01 ) 


ATP#1,1   LOCIFORMERLY   5),   RIVER   ST   C  PARK 
ST   AT  SOUTH  QLVD 

(W  SPRINGF  lELO.l   LOCOl  ) 


PROJ  3-'V,6  LQCATIONS{FOR«?RLY  5), GRANITE 
ST, SOUTH  SHORE    PLAZA   L   FOPRFS-  RO 

(RT   37,BRAINTREE,OI  ) 


RT  3, PLYMOUTH  TO  OUXBURY,  BRIDGE  C  ROAD 
WORK   AT  CERTAIN  LOCATIONS 

(RT  3, PLYMOUTH, 03  ) 


$85,000     FA       TRAFFIC  83M14 

AF-C^N 


$60,000     FA       TRAFFIC  83K07 

AF-CON 


$300,000     FA       TfAFFIC  85M06 

AF-CDM 


$420,000     FA  TRAFFIC 

AF-rON 


$1,300,000     FA       TPAFFIC  ^  83M24 

AE-Ci^*: 


(8F010 

$1,500,000     FA       RECONSTRUCT  (8F011 

1  NO 


PAGE 


PROJECTS  TO  BE  ADVERTISED 


FUMDING 
CATEG. 


CITY/TOWN 


AUTO 
ROUTE 
NO. 


HHS" 


APRIL,  1973 

FA  SEC. 

CONST,                  OR  WOPK       TRAIN-  105« 

OESCRIPTION/PROJFCT   IDENTIFIER                      COST                   NFA  TYPE           EES  /TIP 


 UPGRADEOVERHEAO  GUIDE  SIGNS, TOTTEN  POND 

RD, WALTHAM, TO  RT  2A, LEXINGTON 

<RT  128, WALTHAM, 02  » 

 $450, 

000' 

-FA  " 

SIGN-LIGHT  

8F031  

AE-CON 

F 

WALTHAM 
LEXI NGTON 

-  -  128  

F 

ERVING 

2 

RECONST  OF  RT  2  CONNECTOR  AT  RT  2A,EASTE 

$150, 

000 

FA 

TRAFFIC 

1. 

RLY  END  OF   RELOC  RT  2(SAF£TY  IMPROV.l 

(RT  2, ERVING, 04  ) 

NO 

PF 

BOURNE 

28 

STAGE  2, BOURNE  BRIDGE  TO  CONNERY  CIRCLE( 
RESURF,SIGNS,PAV.MKNGS,PAVEO  SHOULDERS J 

$1,500, 

000 

FA 

RESURFACING  2 

AE-CON 

(RT  28, BOURNE, 03  ) 

$280, 

000 

FA  

8R312  

AE-CON 

PS 

DIGHTON  " 
TAUNTON 

"  7N/A' 

RECONST  FROM  END  OF  EXISTING  CONST  TO  A5  " 
O'NORTH  OF   TAUNTON/DIGHTON  TL 

(WILLIAMS   ST, DIGHTON, 01  ) 

RECONSTRUCT  ~ 

SRS 

WESTFOPD 

225,27 

CARLISLE   RO(RT  225)AT  ACTON  ST(RT  27),  S 

$60, 

000 

FA 

TRAFFIC 

8SS01 

IGNALIZATION 

(CARLISLE  RO,WESTFORO,01  ) 

AE-CON 

SRS 

BOXFQRD 

133 

WASHINGTON  ST(RT   133)AT   LAKE  SHORE  RO.ST 
A  0+0  TO  10*0  (RECONST} 

$50, 

000 

FA 

TRAFF IC 

8SS02 
AE-CON 

(RT  133,BOXFORD,01 


WEST  BOYLSTON 


12,110 


''RT'12-Ar'PrilO   (GEOMETRICS  £  SIGNALS) 

(RT  12, W  BOYLSTON, 01  ) 


$150,000~  FA  TRAFFIC 


-  8Z026  — 
AE-CON 


HHS 


STA 


HOLDEN 


WILL  lAMSTOWN 


122A,31 


N/A 


RT  122A  AT  RT  31    (UPDATE  SIGNAL) 
(RT  122A, HOLDEN, 02 


FROM  I  MILE  NORTH  OF  HOOSAC  RD  FOR  1200* 
'TO  BROOK  RO,WILLIAMSTOWN(STATE  AID)  ~ 

(HENDERSON  RD , WI L MS TWN , 01 ) 


$35,000     FA  SIGNALS 


$75,000     NFA  RECONSTRUCT 


3-5. 


"AE-CON 


STA  WAREHAM  N/A  GIULT  RD  TO  CARVER   R D, I NCL , BR  I OGE  OVER  W  $220,000     NFA  RECONSTRUCT 

  E-JEANTIC   RIVER   (STATE  AID)  NO 

(MAIN   ST, WAREHAM, 02  )" 


PAGE  1-0 

PROJECTS  TO  BE  ADVERTISED 

_    __    _  _   APRIL,  1978   

" AUTO  "    ' -        .  -  -  ~  -  -  ^^^.^ 

FUNDING  ROUTE  CONST.  OR  WORK       TRAIN-  105# 

CATEG.  CITY/TOWN  NO.  DESCRIPTION/PROJECT   IDENTIFIER  COST  NFA  TYPE  EES  /TIP 

"STA  WFYMOUTH~^'  N/A  RT~3"  TO~ROSl  NA  RD  (  STATE  A I D I  $700  ,000  ~"NFA~  RECONSTRUCT" 

(PLEASANT   ST, WEYMOUTH, 01    )  NO 


NFA 


FACE  11 


PBOJfCTS  TG   BE  ADVERTISED 


APRIL  1978 

AUTO                                                                                                                                   FA  SEC. 

FUNDING                                                  PCUTc                                                                                                     CONST.                  CR  V.CRK  Tt<AlN-  IC5« 

CATEG.             CITY/TOWN                     NO.                        DE SCRI  PI  ION/ PRC JECT  lOENTlFIER                     COST                    NFA  TYPE  FEb  /TIP 


NFA 

NFA 
NFA 

NFA 


DIST.  6 

QUINCY,  IVEYMOUTH 

WEYMOUTH 

DIST.  7 

DIST. 2 


3A  RTE.    3A  FROM  CHUBBOCK  ST.  TO  WEYMOUTH- 

HINGHAM-  T.L. 

18         5  3     RTE.   18  FROM  ABINGTON  T.L.  TO  ROUTE  53 
VARIOUS  CROSSWALKS 

202  RTE.   202  WESTFIELD  TO  ATHOL 


§  22,500  NFA 

$  22,500  NFA 
§  70,000  NFA 

$  25,000  NFA 


PAVEMENT 
MARKINGS 

(THERIIOPLASTIC) 
PAVEMENT 
MARKINGS 
(THERMO) 

PAVEMENT 
MARKINGS  ' 
(PAINT) 


NFA 


DIST. 2 


1-91, 

1-291, 
1-391 


Routes  1-91,1-291,1-391 


§  50,000  NFA 


PAVEMENT 
MARKINGS 
(THERMO) 


NFA 


HAVERHILL 


125 


ROUTE  125/MERRIMACK  RIVER 


$100,000  NFA 


BRIDGE 
DECK 

BETTERMENT 


NFA 


WAREHAM 


ROUTE  6  OVER  WAREHAM  NARROWS 


$  30,000  NFA 


SUBSTRUCT. 
REPAIRS 


NFA 


NORTH  ADAMS 


RTE.   2  OVER  HOOSIC  RIVER (N-14-17) 


$110,000  NFA 


BR.MAINT. 


NFA 

nfa" 


STATEWIDE 
FLORIDA 


CATCH  BASIN  CLEANING  (FY  1979) 
ROUTE  2  OVER  COLD  RIVER 


$500,000  NFA 
$  45,000  NFA 


MAI NT. 
BR.MAINT. 


NFA 


HATFIELD 

WHATELY 

DEERFIELD 


5  &  10         ROUTES  5  Sc  10 


$540,000  NFA 


MAINT. 

RESURF. 


NFA 


STONEHAM 
READING 


28 


ROUTE  28 


$390,000  NFA 


MAINT. 
RESURF, 


NFA 


ATTLEBORO 

N. ATT LE BO ROUGH 


ROUTE  1 


$440,000  NFA 


MAINT. 
RESURF. 


PROJECTS  TC  OE  ADVERTISED 
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    _  APRIL  1978 

"         AUTO  '  FA  '  SEC". 

FUNDING  RGUTE  CONST,  OR  UGRK       TRAIN-  1C5# 

CATEG.  CITY/TCWN  NO.  CE SCR  I P T ION/ PRC J ECT    IDENTIFIER  CCST  NFA  TYPE  EES  /TIP 

t     i  4  ******  **************************  4  4**^^ 


NFA 


BOSTON 


3  &  1-93     ROUTES  3  &  1-93 (S.E.EXPRESSVKy) 


$250,000  NFA  MAINT. 
  RESURF. 


NFA 


LANCASTER 

LEOMINSTER, 

FITCHBURG 


2  


ROUTE  .  2 


MAINT. 

-•  $  -2&.000  HWY. 

BETTERMENT 
ALIGN. 


NFA 


TAUNTON 


140 


ROUTE  140 


$105,000  NFA  MAINT. 
..   RESURF, 


PROJECTS  TO  BE  ADVERTISED 
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  _  _  MAY,  1978 

" AUTO  "  ■         FA  "  ■  "  SEC.  ' 

FUNDING  ROUTE  CONST.  OR  WORK       TRAIN-  105» 

CATEG.  CITY/TOWN  NO.  DESCR I PTI OM/PRQJECT    IDENTIFIER  COST  NFA  TYPE  EES  /TIP 

*************  m*  **********«:**********  **if^**  ********************************  *v  **************************************  ******^** 


TAUNTON  ' 

RAYNHAM 

BRIOGEHATER 


I-A95  1/2  MILE  EAST  OF   SNAKE  RIVER  BRIDGE  TO  E 

AST  OF  RAYNHAM-BRIDGEWATER  TLICONTR.  5) 
(RT   1495, RAYNHAM, 01  ) 


$11,300,000' 'FA  CONSTR" 


"10  81023 

AE-CON 


AMHERST 


9,116   3  LOGS, NORTH  PLEASANT  S T aFE AR I NG/TR I ANGL 

E/MAIN, EAST  PLEASANTSTR I  ANGLE/. . . 

(AMHERST, PRQJ   5,01  J 


$500,000     FA  TRAFFIC 


81M13 
AE-CON' 


NEWBURYPORT 


N/A 


RECONST  OF  LOW  ST  FROM  RT  1   TO  RT  113(ST 

GREY  Ayi,OR,STA  4*0  TO  STA  102+27.24 

'  .     ■' (LOW  ST, NEWBURYPORT, 01  » 


$600,000     FA  RECONSTRUCT 


81M29 
AE-CON 


MARBLEHEAO 


"ATP#r,V  LOCATIONS.AT  WEST  SHORE  DRIVE, HU 
MPHREY  ST  t  TEDESCO.OCEANtATLANTIC, ... 

(MARBLEHEAO, 4  LOG, 01  J 


$220,000     FA  TRAFFIC' 


83M34- 
AE-CQN 


PITTSFI£L0 


N/A 


RECONST  FROM  JUNCTION  RD  TO  DALTON  AVE(R 
T'9)    (COLTSVILLE   INTERSECT. OF  RTS  8C9) 

(MERRILL  RD,PITTSFIELD,01) 


$500,000     FA  RECONSTRUCT 


81M27 
AE-CON 


MILL  BURY 


N/A 


ATP#l,  ELM  ST, NORTH  MAIN  ST, SOUTH  MAIN  S 
J 'JE^^J^L  I  ^  2  2 A  ) 

(MILLBURY,PROJ'175,02  » 


$1,000,000     FA  RECONSTRUCT 


3-5 


SCTTUATE 


3  A 


RT  3A  AT  HENRY  TURNER  BAILEY  RD  (CHANNEL 
IZAT  ION, WARNING  BEACONS) 

(RT  3A,SCITUATE,01  ) 


$40,000"  FA~ — TRAFFIC 


83M38 
AE-CON 


SHREWSBURY 


7  LOCATI ONS, MAIN  ST.flOYLSTON  ST, GRAFTON 
ST, WEST  MAIN  ST, MAPLE  ST(OOWNTQWN  AREA) 
(SHREWSBURY, ATPI»1, 01  ) 


$419,000     FA  TRAFFIC 


84M07 
AE-CON 


WEST  SPRINGFIELD  20 


BRIDGE  W-21-8  OVER  CONRAIL 

(RT  20, W  SPRINGFIELD, 01  ) 


$300,000     FA       BR  RECONSTR 


SFOia 
AE-CON 


AMHERST 


BRIDGE  A-8-5  OVER  FORT  RIVER,  500'EAST  0 
F  BR.  TO  S.E.  ST 

(RT  9, AMHERST, 02  ) 


$722,500     FA       BR  RECONSTR 


8F007 
AE-CON" 


PROJECTS  TO  BE  ADVERTISED 
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    MAY,  1978 

AUTO "                                                                                                                       FA  ' SFC. 

FUNOING                                                  ROUTE                                                                                                     CONST,                  OR  W3RK       TRAIN-  105* 

_  CATEG.              CITY/TOWN                     NO.                        DFS CR I P T I  ON/PROJECT   lOENTIFIFR                      COST                   NFA  TYPE     _    EES  /TIP 


MAPSHFIELO" 

139 

RT   139(0CEAN  ST)AT  WEBSTER  ST(CHANNELI ZA 
TI ON, SIGNALS .WIDENING) 
 (RT  139,MARSHFIEL0,0l  ) 

$85,000 

"FA 

TRAFFIC 

  8RF01  

NO 

RF 



CHARLEMONT 



2 

RESURFACING,   SAVOY  TL  TO  BUCKLAND  TL  (3R 



$450,000 

FA 



RESURFACING 

1 

PROJECT) 

(RT  2 ,CHARLEM0NT,02  I 

NO 

FF 

ORLEANS 



6 



•RESURFACING,   BREWSTER  TL  TO  EASTHAM  TL(3 
R  PROJECT) 

$600,000 

FA 

RESURFACING 

NO 





(RT  6, ORLEANS, 02  .) 



~FA" 

PMS 

STATEWIDE      '  ' 

PAVEMENT  MARKING  DEMONSTRATION  PROGRAM, 
STATEWIDE 

(PAVEMENT   MARKINGS, 01  ) 

$800,000 

OTHER 

NO 

■  HHS 

EASTCN 

138 

RT  138(WASHINGTON  ST)AT   MAIN  ST 

$300,000 

FA 

TRAFFIC 

8Z002 

(RT  138, EASTQN.Ol  ) 

AE-CON 

XX 

BRAINTPEE  ~ 
QUINCY 

3  " 

SECT.2 ,CONT. A,BR lOGES  B-21-61   C  B-21-62, 

TOWN  BROOK  CULVERT   C  TEMP.RELOC   NB  RT  3 

"  $1,~000,000~ 

~FA~ 

CONSTR 

1  AE-CGN 

(RT  3,BRAINTREF,05 


CJ 

WALPCLE 

lA 

JUNKYARD  SCREENING, RT  1A(MAIN  ST), STA  60 

$60,000 

FA 

OTHER 

TO  80,APPR0X.2. A  MI.S.OF  RT  27/lA  INT. 

(RT  IA,WALPOLE,03  ) 

NO 

STA 

STCNEHAM 

N/A 

EVANS  RD  TO  FOREST   ST  (STATE  AID) 

(NORTH  ST,ST0NEHAM,01  ) 

$100,000 

NFA 

RECONSTRUCT 

NO 

1  

STA 

HARW  ICH 

N/A 

COMPLETE  CUT-OFF  STA  117+00  TO  128, STA  0 

$110,000 

NFA 

RECONSTRUCT 

NO 


(QUEEN  ANNE  RD , HARWI CH ,01 ) 


NFA  ATTLEBORO  N/A  BRIDGE  A-16-33  OVER  MBT A ( AMTRAK/CONR AI L )  $30,000     NFA     BR  RECONSTR 

  MAIN  LINE   (BRIDGE   REMOVAL)        AE-CON 

_„  (MENOON  RD, ATTLEBORO, 01  ) 


PROJECTS  TC  OE  ADVERTISED 
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MAY  1978  _ 

"    "        ■                         AUTO                                                                                                      ■  ^  FA  ■  ■  SEC. 

FUNDING                                                  ROUTE                                                                                                     CONST.  OR  kiCRK  TRAIN-  lOSiK 

CATEG,             CITY/TCKN                     NO.                        DESCRIPTION/PROJECT  lUFNTIFIER                     COST  NFA  TYPE  EES  /TIP 

^f'^  44^^  t4'1^**t**  **********************  <f***********4*****4********i'*t**1^*<f*^t*«^*'*********ff***<f*4*<f**# 


NFA 


DIST.  1 


VARIOUS  TRAFFIC  SIGNAL  LOCATIONS 


$  11,000  NFA 


CLEAN  & 
PAINT  _ 
TRAFFIC 
SIGNALS 


NFA 


DIST.  2 


VARIOUS  TRAFFIC  SIGN  LOCATIONS 


$     5,000  NFA 


WASH 

TRAFFIC 

SIGNS 


NFA 


DIST.  1 


VARIOUS  INTERSECTIONS 


$  12,000  NFA 


NFA 


BROCKTON 


27 


ROUTE  27 


$  20,000  NFA 


PAVEMENT 
MARKING 
LEGENDS 
SYMBOLS 

MAINT. 
CO-OP. 
SIDE^VALK 


-ti?A_ 


NFA 


CANTON  . ._ 

MILTON 

RANDOLPH 

QUINCY 


128 


ROUTE  128 


3  &  1-93     ROOTES  3  &  I -9 3 (S.E. EXPRESSWAY) 
(WILLARD  ST.  TO  END  OF  D-8) 


NFA 


NORTHFIELD 


142 


ROUTE  142  OVER  B  &  M  RR 


.§750^000  NFA  


MAINT.  _ 
RESURF. 


$175,000  NFA 


$  38,000  NFA 


MAINT. 
RESURF.   

BRIDGE 
BETTERMENT, 


NFA 


FOXBO ROUGH 


WOLOMOLOPOAG  ST.  OVER  RAILROAD  ■ 


$  20,000  NFA 


BRIDGE 
-MAINT. - 


PROJECTS  TO  BE  ADVERTISED 
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  _      _  _  JUNE,   1978  _  _ 

" AUTO  FA  ^  '  SEC,  '  ■ 

FUNDING  ROUTE  CONST,  OR               WORK       TRAIN-  105S 

CATEG.              CITY/TOWN  NO,  DESCRIPTION/PROJECT   IDENTIFIER  COST                   NFA             TYPE           EES  /TIP 

"I               "HOLYCKE       •  r-391  CONNECTICUT  RIVER  BRIDGE  TO  MAIN  ST, HOLY       "'"  $9,500,000     FA~  CONSTR  8IG19  

0K£   (CONTRACT  5)  ■  7  AE-CON 
  (RT   1391 ,HOLYOKE,Ol  » 


J  FRANKLIN   "'^^^  BEAVER  ST ,  FRANKL  I N  ,  TO  0.8  MILEjilEST  OF  E  $200,000     FA       LANDSCAPE  81033 

BELLINGHAM  ,MA I N"ST ,MI LFORD ( L ANDSCAPE )        ~     ~'  AE-CON 

MEOWAY  tRT   1495, FRANKLIN, 02  I 

MILFCRD 


2   MILFCRD  1-495  FROM  0.8  MILE  WEST  OF  E .  MA  I N  ST.MILFORO,   _      _      $250^000     FA  ^LANDSCAPE  "  81042 

HOPKINTON  '~  ■  TO  RT  9,WESTBOR0UGH(LANDSCAPE)  '  NO 

WESTBOROUGH  (RT   IA95 , MILF0RD,03  I 


M  SPRINGFIELD  21  ALLE N/BR ADLE Y , OAKLAND/SUMNER ,WHI TE/BFLMO  .$135,000     FA       SIGNALS  85M03 

 NT,TALMADGE/ALLEN,COOLEY  N  OF  ROSEDALE  AE-CO^J  

' (ALLEN  ST, SPRINGFIELD, 01    )  ~    ' " ' 

y  FRAMINGHAM  30  ATP#1,5  LOCI  FORMERLY  6»  , CONCORD  ST, UNION  $500,000"  FA       TRAFFIC  83M08 

AV, LEXINGTON  ST, LINCOLN   ST,RT  30  AE-CON 

(FRAMINGHAM, 5  L0C,01  J  ■ 


M  '^^^^  I  MACK,  NEW,  HOW,  HIGH,  PECKER,  WEST  STS.D  $1,300,000  F^  ^_  86M03 

OWNTOWN ' STREETS,   CONTRACT  B  "  '  "  "  --  AE-CON 

(HAVERHILL   PARKING  GAR, 02) 


M  LOWELL  110,  28  5  LOGS, SCHOOL  AT  M I  DOLE  SEX , SCHOOL  AT  BRA  $250,000     FA       TRAFFIC  81m28 

  NCH,   ROGERS  AT  BOYLSTON,   ETC.  _    3-5_  

"  '  "  "    (LOWELL, 5   LOCATIONS, 01  » 

— M  —LYNN  PHASE   II  I,  #63, DOWNTOWN  STREET  SYSTEM,    MA  ~  $670,000     FA"      TRAFFIC'-   83M11  

RKET, ESSEX  t  LIBERTY  STS, CENTRAL  AVE  AE-CON 
  (LYNN, 9  LOCATIONS, 01  I  ._ 


M  BROCKTON  INTERSECT. OF  NORTH  MAIN  ST,   OAK  ST,   HOWA  $70,000     FA  SIGNALS 

RD  ST  L  WILMINGTON  ST  "  "  "  3-5 

(N  MAIN  ST , BROCKTON, 01  » 


H 


$400,000     FA       BR  RECONSTR 


* 
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PROJECTS  TO  BE  ADVERTISED 

    _  JUNE,  1978 

AUTO  ^  .       -.  -.   --.     -  ^.  -    -  gg^^ 

FUNDING  ROUTE  CONST.  OR  HHRK       TRAIN-  lOSiH 

_  CATEG.  CITY/TOWN  NO.  DESCRIPTION/PROJECT   IDENTIFIER  COST  NFA  TYPE  EES  _/TIP 

B^«r:r»«>i<»«4<*»>f  >r't'r**'***^***  ******  **********  ****** 

~M  CQNCCRO       "  2A  RECONST  RT  2A(ELM  ST) ,STA  62  TO  112*50f  $350,000  ~  FA  RECONSTRUCT 

6  LEXINGTON  RD,STA  53  TO  STA  157  3-5 
 (RT  2A, CONCORD, 01    I  

_K  WILBRAHAM  _20  RT  20(  BOSTON  RD»  AT  STONY  HILL  RO  (IMPROV_  $100,000     FA       TRAFFIC  85M11  *A 

6'GEOMETRICS  t  SIGNALS)  "    "  "~  AE-CON' 

(RT  20, WILBRAHAM, 01  ) 

M  BARNSTABLE  28  11  LOCS,   NORTH  STtHlGH  SCH  RD.BASSETT  LA  $530,000     FA       TRAFFIC  81M07 

 NE^OUTHtOCEAN, PLEASANT, MAINtCENTER,   _   '__  AE-CON 

■ (RT  28, BARNSTABLE, 02  )  ' 

~M  WEYMOUTH  :3,l8  4  LOCS ,  A  TP  #1,  RT  3/MAIN  ST  ,  MA  I N/WI NTER/F  $2007000     ^FA       TRAFFIC  83M19 

RONT,   WASHINGTON/FEDERAL                                              •  AE-CON 
  (WEYMOUTH, 4  LOCATIONS, 01    »    , 

I 

_M  ^*J_^^^f^^i?  ?.  5  LOCSCFORMERLY  6)CAMBRIDGE  ST(RT  3)aP0N  $275,000     FA       TRAFFIC  83M30   j 

D  ST, CAMBRIDGE   STawiLOWOOO  ST,...  '  '  AE-CON  . 

(WINCHESTER,  ATPIKI  ,01  ) 

F  OEDHAM  BRIDGE  D-5-14  OVER  ABANDONED  RRCBRIDGE  R  ,$50,000     FA       BR  RECONSTR 

  EMOVAL)^__   _    ^  

"  (WASHINGTON  ST,DE0HAM,02  ) 

"TF  SOUTHRRIOGE  131  RESURF.FROM  JCT  OF  RTS   1 31 C2  0,  STURBR I DGE  $450',  000     FA       RESURFACTNG^^  — - 

STURBRIOGE                                              ,T0  BEG. OF   TOWN  RO , SOUT HBR I DGE ( 3R  PROJ )  NO 
_^  (RT  131,SQUTHBRIDGE,02  )  

BR  BOSTON  BRIDGE  B-16-73  OVER  CONRAIL,   EAST  BOSTON  •   $150,000_FA      ^R  RECONSTR      _  8B0L0   

;   ~  (PORTER  ST, BOSTON, 01  )'  ~     '     '  "  NO 

">mS  DISTRICT  6-- ~  1195,195  REHABILITATE  MOTORIST  AID  CALLBOX  SYSTEM   $50,000~FA       OTHER  " 

,RTES   1-195,1-95,1-495   (DISTRICT  6)  NO 
(CALLBOX  REHAB, 01  » 


HHS  DISTRICTS  3,4,5  1-93,1-495     REHABILITATE  MOTORIST  AID  CALLBOX  SYSTEM  $110,000     FA  OTHER 

_  ,-RTES"I-93,T-495  (DISTS.   3, A, 5)  '  NO 

(CALLBOX  REHAB, 03  ) 


PROJECTS  TO  BE  ADVERTISED 
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JUNE,  1978 

'                             ■       "                                 AUTO                                                                                                                                   FA  SEC, 
FUNDING                                               ROUTE                                                                                               CONST.                 OR              WORK       TR4IN-     I 05« 
CATFG.             CITY/TOWN                    NO.                      OFS CR I PT ! ON/PROJECT   IDENTIFIER                    COST                  NFA             TYPE           EES  /TIP 

^«4ri«c4:**^*«>««*<<4<*V*  lt^i^c*^***^}tM:t^f:t:*********'^***********'<f****'¥9if  **************** 

I 
1 

HHS 

NORTHAMPTON 
HATF  lELD 
WHATELY 

1-91 

REHABILITATE   MUTOPIST  AID  CALLBOX  SYSTEM 
.NORTHAMPTON  TO  BERNARDSTON 

<RT  191, NORTHAMPTON, 03  J 

(50,000 

FA 

OTHER 

NO 

0  DEERFIELO  ' 
GREENFIELD 

1  BERNARDSTON 

1 

..  HHS 

LOWELL 

3A 

RT  3A  AT  WOOD  ST   (IMPROVE  GEOMETRY  AND  S 

$80,000 

FA 

TRAFFIC 

) 

8Z024 

IGNALS) 

IKI    ^AtLuWtLLtuX  1 

AE-CON 

n  n  J 

UP  1  1    CI   C  CT 

WC  LL  rL  C  C 1 

TRURO 

A,     A  A 
O  f  OA 

DT     A     AT    MATM     CT     UP  IICIPPT       DT    A     AT    DT  AA 
r\l    O    Ml    nAliv    vif  Wt.  ULrLctif    Kl    o    Al    K1  oA 

.TRURO 

C  A 

r  A 

T  O  A  C  C  J  r 

1  K  A  r  r  I  L 

8Z030  ' 
AE-CON  I 

(RT  6,WELLFLEET,01  ) 

 $160,000" 

"  FA  - 

1 

0S~ 

""LEICESTER 
SPENCER 

""M/A  ~ 



"MOOSE  HILL  DAM  RD,  LE  ICESTER-SPENCER ,  REL 
OC   IN  CONJ.WITH  RESERVOIR  CONSTRUCTION 

{MOOSE  HILL  DAM  RD.Ol  1 

'CONSTR  - 

NO 

SOS 

NEWBURY 

CENTRAL   £  SCHOOL  STS,I-95  TO  ELM  STCRECO 



$350,000 

—  

FA 

 .  

RECONSTRUCT 



NST   6  WIDEN) .SECTION  2, STA  52  TO  92 

(CENTRAL  ST, NEWBURY ,02  1 

"AE-CON 

L  J 

C  u  T  D  1  C  V 

on  i  K  L CT 

ZA 

JUNKYAKU    b  LK  tt  N  1  lMl>  ,  NcWHALL    bAKAljt    UN  MUK 

THERLY  SIDE  OF  RT  2A   (GREAT  RO) 

r  A 

n  TU  C  D 

U  1  nt  K 

NO 

^  ' (RT  2A, SHIRLEY, 01       -  j 

 $300,000- 

NFA"- 

■    ■  S'TA 

BARNSTABLE 

N/A 

SOUTH  COUNTY  RD. BARNSTABLE, RT28(STA  443" 
♦  OOTO  STA  497*24     (STATE  AID) 

(S  COUNTY  R0,BARNSTBLE,01 ) 

RECONSTRUCT          "  " 

NO 

MFA 

MATTAPOISETT 

1-195 

COMMUTER  PARKING  LOT  OFF  NORTH  ST  NEAR  R 

$50,000 

NFA 

CONSTR 

T  1-115   INTERCHANGE  ' 

(MATTAPOISETT  COM  PKNG.Ol) 

\ 

"A1E-C0R~- 

NFA 

PEMBROKE 

139 

RT  139  AT  OAKC  UNION  STS (CHANNEL  I ICS IGNA 
LS) 

$40,000 

NFA 

TRAFFIC 

AE-CON 

(RT139, PEMBROKE, 01  ) 
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PROJECTS  TO  BE  ADVERTISED 
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FUND 
__C 
V  * 


  ^^^^                                    r                                                                                                              >A'  SEC.  1 

NDING                                               ROUTE                                                                                               CONST.                 OR  WORK       TRAIN-     105#  I 

ATEG.  CITY/TOWN  KO.  DESCRIPTION/PROJECT  IDENTIFIER  COST  NFA  _  TYPE  EES  /TIP  J 
^^:t  if  >t^m**ii*it-***'^*v*-^*'f*v*  *******  ********** 


TTFTS  BOURKf        ^  ~6r28  RT~6£  28, BUZZARDS  BAY  BYPASS, PEDESTRIAN  i40,000     NFA     OTHER""  " 

UNDERPASS  •  AE-CON 

(RT  6, BOURNE, 02  ) 


NFA  ANDOVEP  '  BRIDGE  A-9-1  5  OVER  B£MRR_   $300,000     NFA     BR  RECONSTR  

(TEWKSBURY  ST,AN0OVER,01  ")  ~  '  Af-CW 


4 
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PROJECTS  TO  BE  ADVERTISED 


JUNE  1978 


AUin                                                                                                                            FA  SEC. 

FUNDING                                               ROUTE  CONST.                 QR  V.ORK  TRAIN-  10;>« 

CATEG.  CITY/TOWN  NO.  DE SCRI PT 1  ON/ PRC J ECT  IDENTIFIER  COST  NFA_  TYPE  EES  /TIP 
'^"^*******V*'^********************f*****4**4****************^**  *************  *«*^ 


NFA 


CONCORD 


CONCORD  TURNPIKE   (RTE.2)  OVER  B&M  RR 


$300,000  NFA  BRIDGE 
 J4AINT._ 


NFA 


NEEDHAM 


NFA 


CANTON 


128 


ROUTE  128  NB  OVER  THE  CHARLES  RIVER 


DEDHAM  ST.  OVER  RAILROAD 


§100,000  NFA  BRIDGE 
  MAINT . - 


$  55,000  NFA 


BRIDGE 
~MAINT. ' 


NFA  BOSTON.. 

NFA  WARE 


ELECTRICAL  MAINTENANCE   

SOUTH  STREET  BRIDGE  OVER  RR 


$  .25.000  NFA.. 

$  40,000  NFA 


.JMAINT.. 

BRIDGE 
-  MAINT.-  ■ 


NFA 


DIST.  8 
MEDFORD 


NFA 


NANTUCKET 


1-93.  ROUTE  1-93  FROM  RTE^  JL22  TO  ROOSEVELT^ 

122  CIRCLE 


MILESTONE  ROAD 


$120,000  NFA 


PAVEMENT 
MARKINGS 
(THERMO.) 


$300,000        NFA  MAINT. 

RESURF. 


\ 

-A. 


t. 


PROJECTS  TO  BE  ADVERTISED 
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  _           _                                                                 JULY,   1978  _ 

AUTO                                                                        ■                                                 '   fa'  "  SEC, 

FUNDING                                               ROUTE                                                                                               CONST.                 OR  WORK  TRAIN-  105/11 

_CATEG.             CITY/TOWN                    NO.  DESCRIPTION/PROJECT   IDENTIFIER                    COST                  NFA  TYPE  ^ES       /TIP  _  , 


STERLING^ 
LANCASTER 


1-190  SOUTH  OF"  RT  12, STERLING, TO  SOUTH  OF  RT  1 

17.,LANCASTER     (CONTRACT  7) 

(RT  1190, STERLING, 03  ) 


$11,000,000"  FA  CONSTR 


-10  81011- 

AE-CON 


ASHLAND 


5  LOCS.ATPtfl,  UNION  STaSUMMER/CHESTNUT/F 
"OUNTAIR,  MAIN  STaPROSPECT,. .." " 

(ASHLAND, 5  LQCATIONS,01  ) 


$350,000     FA  TRAFFIC 


83M50 
"AE-CON" 


BROOKLINE 


PROJ  .65,5  LOCATIONS  ON  RT  9  BETWEEN  RFSE 
RVOIR  RO  AND  CYPRESS  ST 

'~     "  (BROOKLINE, 5'LOCATIONS, 01) 


$330,000     FA  TRAFFIC 


83M53  » 
AE-CON  ' 

'  '  '■  ■^ 


NEEDHAM 


BftIDGE*N-V-l9  OVER  CONRAIL" 


$300,000"'FA  BR~RECONSTir 


(HUNNEWELL  ST , NEEDHAM, 01  J 


-83M21- 
AE-CON 


SEEKCNK 


N/A 


FALL  RIVER  AVE(RT  llAA,    STA  0+00)AT  RI  S 

JLj^  TO  ARCADE  AVE  (STA  AO  +  0)   

(LEDGE  RO.SEEKONK.Ol"      "  t 


$220,000     FA  RECONSTRUCT 


NO 


"NEHTON 


~RT'9  AT  ELLIOT  t  WOODWARD  STS 
(RT  9, NEWTON, 02 


$100,000     FA  TRAFFIC 


83M04  ■ 
AE-CON 


WHITMAN 


27,14,18 


7  LOCS(FORMERLY  8) ,RTS  27,14,13,  BEDFORD 
^T, TEMPLE  ST, WASH. ST, SOUTH  AV, BROAD  ST 

(WHITMAN, ATP#1, 01  )' 


$275,000     FA  TRAFFIC 


81M17 
AF-CON 


PEABODY 


RT  1  AT  LAKE  ST  (INTERSECTION  ALTERATION 
) 

(RT  1, PEABODY, 01  » 


$25,000  -FA~'TRAFFIC" 


NO 


F  DUXBURY 

MARS  HFIELD" 
NORWELL 

 ROCKLAND  _ 

HINGHAM  " 


CONGRESS  ST(RT  1 4) , DUXBURY , TO  HINGHAM-WE 
YMOUTH  TL  '  '~ 

(RT  3, DUXBURY, 01  I 


$8,000,000     FA       RECONSTRUCT  8 


8F012 
AE-CON' 


"T 


"UPDATING"  STATE  HWY  TRAFF. CONTROL  SIGNALS 
TO  1971   MUTCD  STANDARDS 

(TRAFF   SIGS  STATEWIDE, 02  > 


$500,000"  FA  SIGNALS' 


NO 


FUNDING 
CATEG. 


CITY/TOWN 


AUTO 
ROUTE 
NO. 


PROJECTS  TO  BE  ADVERTISED 
JULY,  1978 

DESCRIPTION/PROJECT  IDENTIFIER 


CONST. 
COST 


FA 
OR 
NFA 
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SEC. 

WORK  TRAIN-  105« 
TYPE  EES  /TIP 


TV 


"PALMER" 


"20,32  RESURP AC ING,RTES20E32, PALMER (3R  PROJECT 

) 

    (RT  20, PALMER, 02  ) 


♦420,000     FA  RESURFACING 


NO 


HHS 


HHS 


WOBURN 


N/A 


WEYMOUTH 


16 


PLEASANT  ST  AT  LEXINGTON  ST  AND  BURLINGT 
"ON'Sf (RECONST  £  WIDEN) 

(PLEASANT  ST, WOBURN, 01  I 


$100,000     FA  TRAFFIC 


RT  18  AT  COLUMBIAN  ST  £  RT  18  AT  MIDDLE 

J  WEST_STS   _ 

rRT18,WEYMOUTH,04" 


$200,000     FA  TRAFFIC 


8Z025 
~AE-CON" 


8Z001 
AE-CON 


"RANDOLPH 


28" 


"RT'28  AT  "RUS$7LrBERTY  AND  CHESTNUr  STS(  3 
LOCATIONS) 

(RT  28, RANDOLPH, 01  I 


"  $150,000~FA  TRAFFIC" 


AE-CON 


HHS 


SANDWICH 


RT  6A  AT  TUPPER  RO  (CHANNELIZATION) 
(RT"6A, SANDWICH, 01 


$60,000     FA  TRAFFIC 


■"AE-CON 


13S- 


"BRAINTRE6 


BRIDGE  B-2r-9,  RIVER  ST  OVER  MONATIQUOT  " 
RIVER 

(RIVER  ST,BRAINTREE,01  ) 


"$  2  5  0  ,"  000  "~FA      B  R~R  EC  ON  STR" 


8SS04  — 
NO 


IR 


STA 


NORTHAMPTON 


WALTHAM 


191,5,9 


60 


250'S.OF  RT  5(STA  78)T0  900«S.0F  NOPTHAM 
"PTON-HATFIELD  TLISTA  380v75) ,  RESURF 

(RT   191, NORTHAMPTON, 01  ) 


WAVERLY  OAKS  RD, BEAVER  ST  TO  TRAPELO  RO 
(STATE  AID) 

._  (WAVER  OAKS  "RO, WALTHAM, 01) 


$717,000     FA  RESURFACING 


$300,000     NFA  RECONSTRUCT 


BIRO  2 

"NO 


NO 


"WESTFIELD" 


"202,""10  BRIDGE  "W-ZS-ST  RTES  10£202~0VER  CONRAIL" 

(BRIDGE  DECK  REPAIRS) 

(RT  202,WESTFIEL0,01  ) 


"$30,"0O0~NFA — BR"-RECONSTR- 


AE-CON 


NFA 


PLYMOUTH 


3A 


SIDEWALK ,VINAL  AVE  TO  150'SOUTH  OF  INDIA 
"NHILL'RDIORAINAGE, CURBING) 

(RT  3A, PLYMOUTH, 02  ) 


$175,000     NFA  OTHER 


"AE-CON 


PROJECTS  TO  EE  ADVERTISED 
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  _  _      _  JULY  1978 

n                                                                    AUTO  "  FA  SEC. 
FUNDING                                               ROUTE                                                                                               CONST,                 OR  V.ORK       TRAIN-  IC5« 
 CATEG.             CITY/TOWN                    NO.  DESCRIPTION/PROJECT    IDENTIFIER                    COST                  NHA             TYPE  EES  /TIP 

t:f^444:^4rt  ****************************  ****************************************************  **********:tt  *********< 


NFA  DIST.   1  VARIOUS  LOCATIONS,  TRAFFIC  SIGNALS  $  13,000        NPA  INSTALL 

TRAFFIC 


SIGNAL 
LOOP 

PETBCTORS 


NFA  DIST.   5  '  VARIOUS  LOCATIONS,  TRAFFIC  SIGNALS  $  20,000        NFA  CLEAN  & 

 .  .  ,  PAINT  -— 

TRAFFIC 
SIGNALS 


NFA  DIST.   5  VARIOUS  LOCATIONS,   SAFETY  LIGHTS  §  20,000        NPA  HWY. 

 .    -.  -.    ■    .  ......i^v..   ;  LIGHTING' 

SYSTEM 
UPDATE 


NFA  REVERE  60  ROUTE  60  AT  SIGOURNEY  STREET  $  18,000        NFA  TRAFFIC 

 [  SIGNAL  _ 

■  "  'reconst. 

"nFA  BRAINTREE  '  "  37         '      ROUTE  37  '  "  $  307000        NPA  MAINT.  "~ 

CO-OP. 

 ,  _SIDEWALK. 


NFA  FRAMINGHAM  9  MARLBOROUGH  OVERPASS  OVER  RTE.  9  §200,000  NFA  BRIDGE 
 .    ^  CONRAIL  —  "  MAINT-.- 
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PROJECTS  TO  BE  ADVERTISED 
AUGUSTi  1978 


AUTO                                                                                                                            FA  SEC. 

FUNDING                                               ROUTE                                                                                               CONST.                 OR  WORK       TRAIN-  105# 

CATEG.             CITY/TOWN                    NO.  DESCRIPTION/PROJECT   IDENTIFIER                    COST                  NFA  TYPE           EES  /TIP 

~4  ♦*»*V»* 


"WEST  BOYLSTON 
HOLD  EN 


1-190  RT12  AT  WORCESTER-WEST  BOYLSTON  TL  TO  N 

ORTH  OF   PAUL   ST.HOLDEN  (CONTRACT  3A» 

(RT   1190, W  BOYLSTON, 01  ) 


$18,000,000~FA~CONSTR 


10 


-81009  — 
AE-CON 


WORCESTER 


BRIDGE  W-^4-23  OVER  CDNRAIL 

~"  IHEARO  ST,  WORCESTER, 01  »" 


$350,000     FA       BR  RECONSTR 


84M03 
AE-CON"" 


"SPRINGFIELD 


u/tr 


KENT  ROr'FROM  BOSTON  "RD^iftT  20)  ' TO  FERNB 
ANK  RO 

(KENT  RD, SPRINGFIELD, 01  ) 


$450,000     FA  RECONSTRUCT 


-85M07  — 
AEtCON 


NORTH  ATTLEBOROUGH 


BELMCNT 


N/A 


BRIDGE  N-16-16, LANDRY  AVE  (OR  ORNE  ST»  0 
"VER" TEN  MILE  RIVER 

(LANDRY  AV,N  ATTLEBORO  ,01 1 


LEXINGTON  ST  AT  CHURCH  AND  THAYER  STS  (W 
AVERLY  SQUARE) 

(LEXINGTON  ST , BELMONT , 01  ) 


$180,000     FA       BR  RECONSTR 


87M02 

"AE-corr 


$50,000     FA  TRAFFIC 


83M13 
AE-CON 


I 

) 


ACTON 


111,27   RT  Ur  AT  RT  27"(RECONST  C  SIGNALS) 

(RT  111, ACTON, 02 


BOSTON 


5  LOGS, MORTON  ST  AT  BLUE  HILL  AV, NORFOLK 
ST, CEMETERY  RD,GALLIVAN  BLVD, ETC. ( MDC ) 

(MORTON  ST, BOSTON, 01  )" 


$150,000 — FA  TRAFFIC 


83M37 
AE-CON 


$260,000     FA  TRAFFIC 


7F019 
AE-CON 


PEABODY 
OANVERS 
MIDDLETON 


114 


REMOVAL'  OF  ROADSIDE  OBSTACLES,  RT  128,PF 
ABDOY,    TO  MIOOLETON  SQUARE 

(RT  114, PEABODY, 03  ) 


$240,000     FA  OTHER" 


NO 


PF 


WILBRAHAM 


20 


TOPSFIELO 


RECONST  RT  20  AT  BLISS  CURVE,  STA  60  TO 
"^5,   AT^SPECTACLE  POND  " 

(RT  20, WILBRAHAM, 02  ) 


STA  38  TO  STA  44  (WALL  REPLACEMENT)  REIN 
FORCED  EARTH  WALL--A006E 

'■  (RT  1  ,T0PSFIELD,03     ~  ) 


$400,000     FA  RECONSTRUCT 


$500,000     FA  OTHER 


8F021 
AE-CON' 


8RF02 
NO 


 A 


PROJECTS  TO  RE  ADVERTISED 
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AUGUST,  1978 


AUTO  FA  SEC, 

FUNDING  ROUTE  CONST,  OR  WORK       TRAIN-  105# 

CATEG,  CITY/TOWN  NO,   DESCRIPTION/PROJECT   IDENTIFIER  COST   NFA  TYPE  ..EES  /TIP_ 

^^^fr!ti]^i^i4L4,ifi':^^^^^m***  *********  *******>t'*****'f* 


"CHESHRE" 


^RT '8(S0UTHtNQRTH  STSI  ,RR  XING  ON  S,ST  N' 
LY  FOR  4000'T0  I NT.MAlNtNORTH  STS(STRIP 
CRT  8, CHESHIRE, 01  » 


$550,000     FA  TRAFFIC 


8RF03 
AE-CON 


HHS 


STATEWIDE 


DELINEATOR  AND  MILEMARKER  INSTALLATION, 
"STATEWIDE 

(DELINEATORS, STATEWIDE ,02) 


$112,000     FA  OTHER 


NO 


OS 


DOVER 


N/A 


BRIDGE  0-10-6  OVER  CONRAIL 

(CENTRE  ST, DOVER, 01 


$350,000     FA       BR  RECONSTR 


80S06 
AE-CON 


STA 


SCITUATE 


N/A 


INTERSECT. KENT  ST/FIRST  PARISH  RO/FRONT 
ST/EOWARO' FOSTERRD'ISTATE  AID) 

(ED, FOSTER  RD, SCITUATE ,02 » 


$125,000     NFA  RECONSTRUCT 


NO 


;ta 


BROOKLINE 


LEE   ST  FROM  WARREN  TO  CLYDE,  CLYDE  ST  FR 

OH  LEE  TO  NEWTON  (STATE  AID)   

(LEE   ST.BROOKLINE.Ol  j" 


$128,000     NFA  RESURFACING 


NO 


"NFA~ 


""BRTDGEWATER' 


10  A" 


PLYMOUTH  ST(RT  104)AT  SUMMER  ST,BRIDGEWA 
TER  (CHANNELIZATION) 

(PLYMOUTH  ST,BRI0GWATR,01 ) 


$20,000     MFA  TRAFFIC" 


AE-CON 


NFA 


GLOUCESTER 


127 


BRIDGE  G-5-2 .WESTERN  AV(RT  127),BLYNMAN 
BRIDGE" (ELECTRO-MECHANICAL  REPAIRS) 

(RT  127, GLOUCESTER, 02  ) 


$300,000     NFA     BR  RECONSTR 


HO' 


RW 


BRCCKTON 


CLASS  263  BIKEWAYS,INCL,SIGNALIZATION,PL 
EASANT  ST, PEARL  ST  TO  D.W. FIELD  PARK 

(BROCKTON  BIKEWAY.Ol    "   "  » 


$120,000     NFA  OTHER 


AE-CON 


PPOJfCTS  TO  eE  ADVERTISED 


PAGE  26 


FUNDING 
CATEG. 


C  ITY/TOWN 


ALTO 
ROUTE 


AUGUST  1978 


DESCRIPTICN/PRCJECT  IDENTIFIER 


CONST. 

COST 


FA  SEC. 
OR  WORK       TRAIN-  IdH 

NFA  TYPE  EES  /TIP 


-  44  444^^1f^^il,itt******************f******#**********  ********  ************** 


NFA 


DIST.  6 


VARIOUS  LOCATIONS,  HIGHWAY  LIGHTING 
INSTALLATIONS  


$  38,600  NFA 


CLEAN  & 
-PAINT   

LIGHTING 


NFA 


DIST.  6 


VARIOUS  TRAFFIC  SIGNAL  LOCATIONS! 
NORFOLK  COUNTY 


$  22,500  NFA 


-CLEAN  & 

.PAINT.  

TRAFFIC 
SIGNALS 


NFA 


DIST.  6 


VARIOUS  TRAFFIC  SIGNAL  LOCATIONS; 
BRISTOL  COUNTY 


?  19,300        NFA  CLEAN  & 

PAINT 
TRAFFIC*' 
SIGNALS 


NFA 


REVERE 


60 


route" 60  AT  CHARGER  ST. 


?  18,000  NFA 


NFA 


NFA 


RUTLAND 


LEICESTER 


122  ROUTE  122 


ROUTE  9 


$250,000  NFA 


TRAFFIC 
SIGNAL 
RECONST ; 

MAINT. 
RESURF."" 


.$..4,000  NFA  MAINT.. 

FENCE 
BETTER. 


NFA 


STATEWIDE 


OVERHEAD  SIGN  STRUCTURE  MAINTENANCE 


$  50,000  NFA 


REPAIR 

SIGN 

STRUCTS. 


NFA 


-NFA- 


FALMOUTH 


-STATEWIDE 


28 


ROUTE  28 


.$140,000  NFA  MAINT.  - 

RESURF. 


 VARIOUS  -LOCAT  lONS- 


$500-,000  NFA- 


' BRIDGE  — 
PAINTING 


PROJECTS  TO  BE  ADVERTISED 


FUNDING 
CATEG. 


CITY/TOWN 


AUTO 
ROUTE 
NO. 


SEPTEMBER,  1978 


DESCRIPTION/PROJECT  IDENTIFIER 


CONST. 

COST 


FA 
OR 
NFA 


WORK 
TYPE 


SEC. 

TRAIN-  lO'iH 
EES  /TIP 


"CHICCPEE" 


1-391  CHICOPEE  ST(VICINITY  OF   I-90)T0  GPATTAN 

STtCHICOPEE     (CONSTR. CONTRACT  2) 

(RT   1391 .CHICOPEE, 02  ) 


113,500,000     FA  CONSTR^ 


10 


81017 — 
AE-CON 


MANSFIELD 
NORTCN 


1-495 


GEORGETOWN 
NEWBURY 
WEST  NEWBURY 
NEWBUPYPORT 


MIDOLETON 
TOPSFIELD 
BOXFORO 
RCWL  EY 
GECRGETOWN 


1-95 


1-95 


EAST  OF  SOUTH  MAIN  STCRT  140ITO  WEST  OF 
PLAIN  ST   (CONTRACT   3)  . 

IRT   1495, MANSFIELD, 03  ) 


$13,200,000     FA  CONSTR 


 10- 


1200 'NORTH  OF  JACKMAN  ST , GEORGETOWN,  TO 
MERRIMACK  PIVER  (LANDSCAPE) 

(RT  195, GEORGETOWN, 01 


$200,000     FA  LANDSCAPE 


OANVERS/MIDOLETON  TL  TO  1200'NORTH  OF  JA 
CKMAN  ST, GEORGETOWN  (LANDSCAPE) 

' (RT   I95,MIDDLETON,01  » 


.  $300,000     FA  LANDSCAPE 


81021 
"AE-CON" 


81044 
3-5 


81043 
NO 


— ^ 


MILLBURY 


N/A 


BOSTON 


FROM  RIVERLIN  ST  E'LY  3000'T0  CROSS  ST , I 
NCL. BRIDGE  M-22-28  OVER  DOROTHY  BROOK 

(GRAFTON  ST, MILLBURY, 02  I 


$275,000     FA  RECONSTRUCT 


6  INTERSECTIONS  ON  ARBORWAY,  JAMAICAWAY 
L  RIVERWAY 

(JAMAICAWAY, BOSTON, 02  ) 


$500,000     FA  TRAFFIC 


84M10 
NO 


3-5 


BOSTON 


BRIDGE  B-J6-110, RESERVATION  RD/NEW  ALLEN' 
ST  OVER  CONRAIL(HYDE  PARK) 

(RESERVATION  RD, BOSTON , 01 ) 


$300,000  "FA  BR^RECDNSTR' 


82M05 
AE-CON 


ROCKLAND 


BOSTCN 


N/A 


6  LOCS(FORMERLY  7)  UNION  STSEAST  WATER/N 
ORTH  AVE ,WEBSTER3HINGHAM  ST  ~ 

(ROCKLAND, 6  LOCATIONS, 01  ) 


CROSSTOWN  STREET, RUGGLES  ST(COLUMBUS  C  T 
REMONT  INT.) TO  MASS  AVE 

.  (CROSSTOWN  ST, BOSTON, 01  ) 


$380,000     FA  TRAFFIC 


$10,000,000     FA  CONSTR 


83M39 
~AE-C0N' 


10 


8F022 
AE-CON 
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PROJECTS  TO  BE  ADVERTISED 


FUNDING 
CATEG. 


CITY /TOWN 


AUTO 
ROUTE 
NO. 


SEPTEMBER,  1978 


DESCRIPTION/PROJECT  IDENTIFIER 


CONST. 

COST 


FA 

OR 
NFA 


WORK 
TYPE 


SEC. 

TRAIN-  105« 
EES  /TIP 


wrsr'BRIOGEWATER" 


"28" 


"RT"28~CURVEaTURNER  STEEL  CO, STA  71  TO  80 
,  RT  28(N0RTH  MAIN  ST»aCOPELAND  ST 

(RT  28, W  BRIDGEWATER,01  ) 


$225,000~~FA  RECONSTRUCT 


8Z033  - 
AE-CON 


WEST  BRIDGEWATER 


28 


RS 


CLARKSBURG 


^T  28(N0RTH  MAIN  STJAT  COPELAND  ST,  WEST 
"BRIDGEWATER  " 

(RT  28, W  BRIDGEWATER, 02  ) 


RELOCATION  OF  lOOO'OF  RIVER  RO(RT  8)  NOR 

_iy  °L  ^'^O^L  ^»*'-°'''^  HOOSIC   RIVER  _ 
(RT  8, CLARKSBURG, 01 


$75,000     FA  SIGNALS 


8Z029 
""AE-CON" 


$350,000     FA  RECONSTRUCT 


8RS13 
AE-CON 


BR 

OANVERS 

35 

BR. 0-3-2, RT  35(WArER  STJOVER  CRANES  R.  ,4 
OO'E  OF   PRES. BP. TO  300'S  OF  CHEEVER  ST 

(RT  35, OANVERS, 01  ) 

$350,000 

~FA 

""Bft^RECONSTR" 

 8B009  ; 

AE-CON 

■  BR 



FALL  RIVER 



6,138 

BRIDGE  S-16-4=F-2-l .BRIGHTMAN  ST  BRIDGE 

$2,500,000 

FA 

  - 

BR  RECDNSTR 

2  8B005 

SOMERSET 

OVER   TAUNTON  RIV, MAJOR  UPGRADING 

(RT  6, FALL  RIVER, 01  ) 

AE-CON 

HHS 

EASTCN 

106, 138 

RT  106(F0UNDRY  STJAT  RT  138,   IMPROVE  GEO 
METRICS   t  SIGNALS 

$150,000 

FA 

TRAFFIC 

82005 
AE-CON 

(RT  106,EAST0N,01  I 

"RECONSTRUCT^ 

 8SS03  

AE-CON 

SOS 

"  ■  NEWBURY 

CENTRAL  C  SCHODL""STS  ,  1-95"  TO  "ELM  ST(RECO 
NST   t  WIDEN) , SECTION  1,STA  21  TO  50 

(CENTRAL  ST, NEWBURY, 01  ) 

$295,000  FA 

STA 

CHELSEA 

N/A 

WILLIAMS  ST  TO  EVERETT  CITY  LINE  (STATE 

$100,000 

NFA 

RECONSTRUCT 

"AID)'  " 

(BEACHAM  ST, CHELSEA, 01  ) 

"NO 

STA 

SANDWICH 

QUAKER  MEETINGH3USE  RO, SANDWICH,   STA  120 
TO  STA  146   (STATE  AID) 

$130,000 

NFA 

RECONSTRUCT 

NO 

"     ""           (QUAKER  MEETINGHSE  R0,02  ) 

 $150,000"^ 

~NFA— 

S  lA 

CAMBRIDGE 

H/A' 

FROM  CONCORD  AVE  TO  BtMRR  BR lOGE  (STATE 
AID) 

(WALDEN  ST, CAMBRIDGE, 01  ) 

'RECONSTRUCT  " 

NO 
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■  •:-^y\  PROJECTS  TO  BE  ADVERTISED 

  SEPTEMBER,  1978   

  ^^^^   -   -     -   -   ,.   ^^^^ 

FUNDING  ROUTE  CONST.  OR  WORK       TRAIN-  105# 

CATEG.  CITY/TOWN  NO.  DESCRIPTION/PROJECT  IDENTIFIER  COST  NFA  TYPE  EES  /TIP_. 


TTA  NEWTCN  "  N/A  ^^JAL"THAMt  CRAFTS  STS,  FROM  WALTHAM  CL  TO  S  '    $300,000'~NFA     RECONSTRUCT  ~ 

TA:  15, TO  WALNUT  ST   (STATE  AIDI                                        .  NO 
(WALTHAM  ST, NEWTON, 01  >     


i 

\ 


PROJECTS  TO  OE  ADVERTISED 
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SEPTEMBER  1978 

 .   -    -  ^^^^         .  .     -    -    ^^^^  . 

FUNDING  RCUTE  CONST.  GR  WORK       TRAIN-  IC5# 

_C/iTfcG.  CITY/TCWN  NO.  OESCRI PTIQN/PRCJECT   IDENTIFIER  COST  NFA  TYPE  EES  /T1P_ 

44 if  t^i^t^4f  ^4^^  t^^t^^t^^t******  *********  ^t********:^****  ********************************* 


NFA 


NFA 


-NFA- 


NFA. 


NFA 


NFA 


NFA 


NFA 


WESTPIELD 


WESTWOOD- 
DEDHAM 


10  &  202    ROUTES  10  &  2P2 

lA  ROUTE  lA  &  WASHINGTON  ST. 


-MASHPEE- 


-28  ROUTE -28  


SWAMP SCOTT 
SALEM 


lA 


ROUTE  lA' 


QUINCY 
BRAINTREE 

STATEWIDE 


WILLARD  STREET 


TREE  TRIMMING 


STATEWIDE 


STATEWIDE 


DRAINAGE  DITCH  SPRAYING 


VARIOUS 


NFA 


NFA 


CANTON 


.ACTON  

BOXBO ROUGH 
HARVARD 


138 


RTE.   138  @  ROYAL  ST. 


$100,000  NFA 
§208,000  NFA 

--$200-,  000  NFA 


§700,000  NFA 


$  80,000  NFA 


MAINT. 
RESURF._ 

MAINT. 

RESURP. 

DISCOtirT. 

miNT:  ' 

RESURF. 

Maint. 

RESURF. 

MAINT. 
RESURF. 


$250,000  NFA  RDSDB. 
 .  MAINT 


$100,000  NFA  RDSE. 
 .  MAINT. 


$ .  90,000        NFA  ANNUAL 

TRAFFIC 
SIGN 


REFURBISH  

(BRKIVY. 
POSTS) 


_111  ROUTE  111. 


$  15,000        NFA  TRAFFIC 

 ;  SIGNAL 

'    .  '  RECONST. 

.$100,000 — — NFA  MAINT.  ^ 

RESURF. 


•J 


NFA 


READING 
N.READING 


28 


ROUTE  28 


$350,000        NFA  MAINT. 

RESURF. 
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     OCTOBER,   1978  .      _  _ 

AUTO"  ^  " FA  '  "sec. 

FUNDING  ROUTE  CONST.  OR  W3PK       TRAIN-  105« 

_CATJG.  CITY/TOWN  NO.  DESCRIPTION/PROJECT   IDENTIFIER  COST   NFA  TYP|  _^EES  /TIP  

***********  *tf'i'****  *************  **if  ***************************************************************  *^^  ' 


WEST  BOYLSTCN' 
STERLING 


1-190 


NORTH  OF  PAUL  ST,HOLDEN,TO  NORTH  OF  RT  1 
40, STERLING   (CONTRACT  36) 

(RT  1190, W  B0YLSTQN,02  ) 


$15,000,000   'FA  ^CONSTR 


10  ~  81010- 
AE-CQN 


CHICOPEE 


1-391 


FOXBOROUGH 
PLAI NVILLE 
WRENTHAH"  " 
FRANKLIN 


1-49  5 


SOUTH  OF  CENTER  ST  TO  CHICOPEE  ST  (VICIN 
"ITY  OF   1-90)'     CQNSTR. CONTRACT  I 

(RT   1391, CHICOPEE, 01  ) 


FOXBOROUGH/MANSFIELD  TL  TO  BEAVER  ST.FPA 
_NtaiN(  LANDSCAPE) 

(RT  i495,F0XB0R0UGH,02 ) 


$21,000,000     FA  CONSTR 


$250,000     FA  LANDSCAPE 


10  81036 

~  ^AE-CON" 


',  81032 
AE-CON 


F0XBCR0U6H 

SHARCN  

CANTCN 


AGAWAM 


195 


5,75,57' 


GREEN  ST, FOXBOROUGH,  TO  1700«SOUTH  OF  GR 
EENLODGE  RD,CANTON( LANDSCAPE  ) 

(RT'I  95, FOXBOROUGH, 02"^"'  » 


ATP#l,'4'^L0CS(F0RMEPLY  12  )SUFFIELO/SPFLD/' 
MEM/MAIN ,SUFFIELD/WALNUT  ST  EXT,... 

(AGAWAM, 4  LOCATIONS, 01  ) 


.$325,000     FA  LANDSCAPE 


"$2507000~nFA  TRAFFIC 


81007 
AE-CON  

< 

85M12  

AE-CON 


SOHERVILLE 


RECONST_OF  BROADWAY,  ATP#2,  SARGENT  AVE 
TO  BALL  SQUARE   (MIDDLE  SECTION) 

(BROADWAY, SOMERVILLE, 02  ) 


$1 , 92  0 .000     FA       RECONSTRUCT    ^  83M10 
"  AE-CON 


NEEDHAM 


N/A 


FROM  RT  128  TO  INT. OF  HIGHLAND  AVE  L  GOU 
LD  ST  (INTERSECTION  IMPROVEMENTS) 

(HIGHLAND  AVE, NEEDHAM, 0)  ) 


$100,000     FA  TRAFFIC 


NO 


LEOMINSTER' 


ATP #1,9  LOGS ,  MECH*NICaWATER/WHITNEY/WAL 
KER.MAIN  STaMERRIAM/PROSPECT, 

(LEOMINSTER, ATPiKl  ,01  ) 


$770,000     FA  TRAFFIC 


1  AE-PE 


BILLERICA 


3A 


BOSTON  RD(RT  3A)  AT  CONCORD  RD£  ANDOVER 
RD(BILLERICA  CENTER)  " 

(RT  3A,aiLLERICA,04  ) 


$400,000     FA  TRAFFIC 


81M14 
AE-CON" 
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  OCTORER,  1978 

FUNDING 
CATEG. 

CITY/TOWN 

AUTO 
ROUTE 
NO. 

DESCRIPTION/PROJECT  IDENTIFIER 

CONST. 

COST 

FA 
OR 
NFA 

WORK  TRAIN- 
 TYPE   EES 

SEC. 

105* 
/TIP 

,frm********'t******9*********'>f'r***  ******************  ******************* 

M 

SPENCER 

ATP#l,APEA  16,10  LOCATJONSC SIGNALS! , MAIN 
<;t.pifasant  ST.  FTT. 

(SPENCER, 10  LOCATIONS, 01  ) 

$410,000 



PA 

TRAPP  IC 

 , 

AE-CON 

H 



BOSTON 

 ~  

N/A 

RECONST  AND  WIDENING  OF   SUMMER  ST  FROM  D 

$2,000,000 

FA 

RECONSTRUCT  2 

82M02 

ORCHESTER  AVE  TO  SOUTH/HIGH  STS 

Ar-cotr^ 



c 

r 

1  n  1 

AOL 

AL,INSTAL,OF  NEW  GRADE  CROSSING! 

^  J       %  www 

FA 

CQNSTR 

AE-CON  , 

-r— — ■  -            (RT"  181 ,8ELCHERT0WN,0l    "  )  " 

~FA 

1 

8RF04  " 

AE-CON 

F 

CHARLEMONT  " 

■  2  - 

BRIDGE"C-5-24  OVER  BtMRR "  '            "       ' ~ 

i(lT    ?.rHARl  FMflMT-nl  1 
I      1     C  1  1/ PA l\  L  CCIUIN  1  f     X  1 

$300,000 

BR  RECONSTR 

c 
r 

Li  A  1  DPI  C 

(BRIDGE  RECONSTRUCTION) 

P  A 

RR  RprnNSTR 

83M27 
AE-CON  \ 

(RT  27,WALP0LE,01  > 

8F027  - 
AE-CON 

F  ■ 

MARLBOROUGH 
Lji  in c  r M 

- 

— ——  

I495/T290  INTERCHANGE, MARLBOROUGH, TO  RT 
(RT  85  CONN, MARLBORO, 01  ) 

"  $3,500,000" 

 ,  

"FA  

 .  

XDNSTR  '  —  3  



RS 

EDGARTOWN 

N/A 

FROM  INT. OF  WEST  TISBURY  RD  £  MAIN  ST  WE 

$200,000 

FA 

OTHER 

7RSl6 

StERLY"2~MlLES  TO  STATE  FOREST' 

NO 

r  o 

MARC  HP 1 P  1  n 

RT    1  "^Q   AT   TARP^UlPlI            IfHANNPl  T7ATinNI 

(RT  l39,MARSHFIcLD,03  ) 

FA 

TRAFF  IC 

NO 

HHS 

DISTRICT  a 

1-93 

HYOROCELL  REHABILITATION,  CENTRAL  ARTERY 

$70,000 

FA 

OTHER 

,SE-XWAY,NE-XWAY   (DISTRICT  8) 

(HYOROCELL   P.EHAB,01  ) 

"NO 

HHS 

PLYMOUTH 

3A 

RT  3A  AT  WHITE  HORSE  RO  C  BEAVER  DAM  RD( 
INCLUDES   SIGNAL),   MANOMET  ST 

$25,000 

FA 

TRAFFIC 

AE 

(RT  3A, PLYMOUTH, 01  ) 
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FUNDING                                               ROUTE  CONST.  OR  WORK       TRAIN-  105» 

_CATEG.             CITY/TOWN                    NO,                      DESCRIPTION/PROJECT   IDENTIFIER  COST  NFA        _  TYPE   EES  /TIP  


"FFfT 


TASTKAM" 


'Rr"5~AT~ASPINET  RD 

(RT  6,EASTHAM,01 


$80,000     FA  ^TRAFFICT 


8Z003  — 
AE-CON 


NFA 


BOYLSTON 


140, 70 


RT  140  AT  RT  70,  UPDATING  TRAFFIC  CONTRO 
L  SIGNALS 

.^^  140, BOYLSTON, 01  ) 


$36,000     NFA  SIGNALS 


NO 


NTA 


FOXBOROUGH' 


140 


"TNSTALTOF~STGNALS"£  PEDESTRIAN  ACTUATED 
SIGNALS  ON  RT  140  AT  CHESTNUT  ST 

<RT  140, FOXBOROUGH, 01  ) 


$15,000     NFA  SIGNACS" 


NO 
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AUTO                                                                             "    ■  '         """'FA  '  SEC. 

FU^DING                                               ROUTE  CONST.                 OR  V»ORK       TRAIN-  IC5« 

CATEG.             CITY/TOWN                    NO.                       DESCRIPTION/PROJECT   IDENTIFIER  COST                  NFA  TYPE  EES  /TIP 


NFA 


GREENFIELD 


5&10 


ROUTES  5  &  10 


$400,000  NFA 


MAINT. 
RESURF. 


NFA 


DANVERS 


ROUTE  1 


§620,000  NFA 


MAINT. 
RESURF. 


NFA 


NORTHFIELD 


10 


OLD  ROUTE  10 


$  15,000  NFA 


MAINT. 
"DRAIN," 
BETTER. 


NFA 


GARDNER 


ROUTE  2 


$  10,000  NFA 


MAINT. 

FENCE 

BETTER;- 


NFA 


NFA 


NFA 


STATEWIDE 


LAWRENCE 
METHUEN 


WOBURN 


VARIOUS  ROirrES 


lA 


128 


ROUTE  lA 


ROUTE  128 


$700,000  NFA 


MAINT. 

3/4'^- 
RESURF. 


$260,000  NFA 


$     9,000  NFA 


MAINT. 
RESURF. 

MAINT. 
DRAIN. _ 

"better. 


^FA  STATEWIDE  SIGHT  DISTANCE  -IMPROVEMENTS.  FOR  SAFETY—  $400,000  NFA  RDSE,  

MAINT. 


41 
-  m 
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  NOVEMBER!  1978 

  ^^^^   -  -..                                          .  '     FA  " '  SEC. 

FUNDING                                               ROUTE  CONST.                 OR  WORK       TRAIN-  I05i» 

CAJEG.             CITY/TOWN                    NO.                      DESCRIPTION/PROJECT   IDENTIFIER  COST                  NFA  TYPE  EES  /TIP 

7t  *************************'****  *********** 

1  STERLING — '  1-190  NORTH  OF  RT  140f  STERLING,  TO  SOUTH  OF  RT  $18,000,000""  FA      CONSTR  10  81012- 

62   (CONTRACT  4A)  AE-CON 
 ■  (RT  I190,STERLING,01  I  _  


I  CHICOPEE  1-391  GRATTAN  ST.CHICOPEE,  TO  CONNECTICUT  RIVE  $9,000,000  FA      CONSTR    81018 

R  '  (CONSTRUCT, CONTRACT  3J  "  "         "~ "  '  AE-CON 

(RT   1391, CHICOPEE, 03  J 


I                 NORTON                            1-^95            '  WEST  OF   PLAIN  ST  TO  1/2  MILE  EAST  OF  SNA  $12,800,000     FA       CONSTR              10  81022 

TAUNTON  KE  RIVER  BRIDGE   (CONTRACT  4)    AE-CON 

 _                                             ,                          ^^^^  1495, NORTON, 01"            1 — ~—      "  — 

"R  DEDHAM  N/A"  BR IDGED-S-l  5  OVER' ABANDONED  RR~{ BRIDGE  $125,000~FA"  BR'RECONSTR 

REMOVAL)  AE-CON 
  „*EAST  ST, DEDHAM, 01  )    


M  HARWICH  _13  LOC(FORMERLY  5)   RT  28aOEPOT/NnRTJS/E AR   $500,000     FA  TRAFFIC  _ 

LE/BROOKS/SISSON/LOWERCNTY/BANK/.;.  "  AE-CON 

(HARWICH, 13  LOCOl  ) 


M  HINGHAM  ATP#l,12  LOCIFORMFRLY  10,11)RT  3AaN0RTH/  $1,020,000     FA       TRAFFIC  1  83M43 

     SUMMER/THAXTER/OTI  S/FOTTLER/RT  228/8EAL  ^  ^  

"  (HINGHAM, 12  LOCATIONS, 01  » 

"H  CONGMEADOW  "     '  5,192"""  PROJ  186,15  LOCS,ATP/*]  ,LQNGMEAOOW  ST, FOR  $520,000~FA      TRAFFIC  " 

EST  GLEN  RO, CONVERSE, WILLIAMS  3-5 
(LONGMEADOW,PROJ  186,01  »      


M                NORTH  ADAMS                   2,8                  RT  2(UNI0N  STIAT  RT  SIBEAVER  ST)  '        $200,000     FA       TRAFFIC  8lMl8 
 — ^  :  (RT  2, NORTH  ADAMS, 02           I  "  '  AE-CON" 

1^  NORTH  READING  28  REC0NST~0F'M4IN  ST(RT  28)FROM  STA  70  TO  $750,000     FA       RECONSTRUCT     ^        83M44  — 

STA  134<-60(REA0ING  TL »  AE-CON 
(RT  28,NORTH  READING, 01  ) 


M  EASTHAMPTON  5  RT  5  AT  EAST  ST, FROM  MANHAN  RIVER  TO  205  $400,000     FA      RECONSTRUCT  85M01(RC 

HOLYCKE  ~~"  ~«Sr"OF""HOLYOKE  TL(  INCL.EAST  ST  RECONSTI  ~~  3-5 

(RT  5, EASTHAMPTON, 01  ) 
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NOVEMBER,  1978 

FUNDING 
CATEG. 

CITY/TOWN 

AUTO 
ROUTE 
NO. 

DESCRIPTION/PROJECT  IDENTIFIER 

CONST. 
COST 

FA 

OR 
NFA 

WORK  TRAIN- 
TYPE  EES 

SEC. 
105» 
/TIP 

M 

NATICK  ^ 

BRIDGE  N-3-8  OVER  CONRAIL  (CONST  OF  NEW 
HR I OGP  i 

(WASHINGTON  AV, NATICK, 01  ) 

$300,000 

FA 

BR  RECONSTR 

F 

WEYMOUTH 

3 

HINGHAM-WEYMOUTH  TL  TO  MAIN  ST(RT  18), WE 

$4,000,000 

FA 

RECONSTRUCT  * 

8F017  ■ 



YMOUTH 

(RT  3, WEYMOUTH, 02  ) 

" AE-CON~ 

RS 

BOURNE 

28 

TROWBRIDGE  RO  AT  WATERHOUSE  RD  (TRADING 
POST  CORNERS) 

$40,000 

FA 

SIGNALS 

AE-PE 

(RT  28, BOURNE, 04  ) 

DP 

NORTH  AOAHS 

.  8 

RT  8(CURRAN  HWYJFROM  AOAMS  TL  TO  STATE  S 
T(TO  HAOLEY  OVERPASS. BR.  N-14-ia) 

(RT  8, NORTH  ADAMS, 02  ) 

$2,000,000 

FA 

RECONSTRUCT  2 

AE-CON 

ROS 

RAYNHAM 

25 

GUARDRAIL  UPGRADING  FROM  RT  24(BRIDGEWAT 

$862,000 

FA 

GUARDRAIL 

MIDDLEBOROUGH 

WAREHAM 

ROCHESTER 

ER  TLJTO  1195, INCL. RAIL  REPL.ON  BRIDGES 
(RT  25, MIDDLEBOROUGH, 01  ) 

AE-CON  ' 

HHS 

SOUTHHICK 

202,10,57 

RTES  202   £  10  AT  RT  57(C0LLEGE  HWY) 

$100,000 

FA 

TRAFFIC 

8Z010 

(RT  202,SOUTHWICK,01  ) 

AE-CON 

-8Z016  

AE-CON 

HHS 

MASHPEE 

28 

RT  28'NEAR"AUG0TS  INN  AT  BARNSTABLE  TL{R 
ELOCATION,   CURVE  IMPROVEMENT) 

(RT  28, MASHPEE, 01  » 

$400,000 

"FA~ 

TRAFFIC 

HHS 

SEEKONK 

6 

FALL  RIVER  AV(RT  6 ) AT  ANTHONY  ST, SCHOOL 

.  $200,000 

FA 

TRAFFIC 

8Z031 

ST  £  WARREN  AVE( SIGNALSCCHANNEL IZ) 

(RT  6, SEEKONK, 01  ) 

AE-CON — 

HHS/ROS 

FRAMINGHAM 

CONCORD  ST  AT  OENNISON  AVE,   WAVERLY  ST  A 
T  FOUNTAIN  ST 

$65,000 

FA 

TRAFFIC 

8Z012 
NO 

(FRAMINGHAM, 2  LOC, 01  ) 


STA  FALL  RIVER 


$350,000 — NFA — RECONSTRUCT  

NO 
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NOVEMBER,  1978 

AUTO        "  "  -  fa"  '  SEC, 

FUNDING  ROUTE  CONST,  OR  WORK       TRAIN-  105» 

CATEG.  CITY/TOWN  NO.  DESCRIPTION/PROJECT   IDENTIFIER  COST  NFA  TYPE  EES  /TIP_ 

********************  ******************** 


54  1 


•5TA 


FRAMINGHAK 


"PURCHASE  ST'TO  WICKFORD  ftO,SAXONVILLE  (S 
TATE  AID) 

(CENTRAL  ST,FRAMINGHAM,Ol» 


■$275,"000""'NFA  "RECONSTRUCT 


NO 


STA 


CAMBRIDGE 


RECONST  CONCORD  AVE  6000 'FROM  ALEWIFE  BR 
OOK  PKWY  TOBLANCHARD  RD   (STATE  AID) 

(CONCORD  AViCAMBRIOGEiOl  ) 


$300,000     NFA  RECONSTRUCT 


NO" 


STA 


READING 


RECONST,  MAIN  ST  TO  WAKEFIELD  TL  (STATE 
AID)  

^     J  ^Qp^  J  MS  ST ,  ft  E  AD I NG , 01  ) 


$100,000     NFA  RECONSTRUCT 


NO 


TTA" 


EVERETT 


"NlCHOLS'STnrO  MT. WASHINGTON  ST  ,~  RFSURFAC 
ING   (STATE  AID) 

(LAWRENCE   ST , EVERETT , 01  ) 


■^$50,000  NFA~RESURF"ACING~ 


NO 


STA 


EVERETT 


CHELSEA  ST  TO  NICHOLS  ST,  RESURFACING  (S 
TATE  AID) 

(MALDEN  ST, EVERETT, 01  I 


$50,000     NFA  RESURFACING 


NO 


STA 


QUINCY 


N/A 


QUINCY  SHORE  DRIVE  TO  ALGONQUIN  RO  (STAT 

E  AID)    

(SEA  ST,QUINCY,03  f 


$100,000     NFA  RECONSTRUCT 


NO 


3TA" 


'MALDEN 


RESURF  TAYLOR  ST  1150'FROM  BROADWAY  TO  E 
VERETT  CITY  LINE   (STATE  AID) 

(TAYLOR  ST, MALDEN, 01  ) 


"$50,000'~'NFA~  RESURFACING" 


NO 


STA  MALDEN     WASH  ST  FROM  CLIFFON  ST  TO  GLENWQDD  ST,  .     $140,000     NFA  RESURFACING   

~~  "  AND  DUTTON  ST  TO  MELROSE"  TL   (STATE  AID)' »         ■  "        NO  " 

(WASHINGTON  ST, MALDEN, 01  ) 
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AUTG  FA  SEC. 

FUNCIiNG                                               ROUTE  CONST.                 OR  VtORK       TRAIN-  IC5K 

CATEG.             CITY/TOWN                    NO.                       DESCRIPTION/PROJECT   IDENTIFIER  COST                  NFA  TYPE           EES  /TIP 

******************  **********^ 


NFA  MIDOLEBOROUGH  44&25  ROUTES  44  &  25  $930 « 000        NFA  MAINT. 

RAYNHAM  '  RESURF. 
 BRIDGEWATER  '                           ~  '■ 


r 
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DECEMBER,  197B 

1 

FUNDING 
1  CATEG. 

C  ITY/ TOWN 

AUTQ 
RCUTE 
NO. 

DESCRIPTION/PROJECT  IDENTIFIER 

CONST. 

C  QST 

"FA 
QR 
NFA 

WORK  TRAIN 
TYPE  EES 

SEC. 

-  ios« 

/TIP 

* 

< 

9 

STERLING  • 

1-190 

SOUTH  OF  RT  62 ,STEPL IN6,T0  SOUTH  OF  RT  I 
2, STERLING  (CONTRACT  AB) 
    (RT  1190, STERLING, 02  ) 

$15,000,000 

FA 

CONSTR 

AE-CON 

M 

TEMPLETON 

101 

RECONST  OF  RT  101  FROM  EAST  TEMPLETON  PO 

$300,000 

FA 

RECONSTRUCT 

81M34 

ST  OFFICE(RT  2AIT0  GARONEft/TEMPL ETON  TL 
(RT  101, TEMPLETON, 01  I 

AE-CON 

A 

;  M 
« 

FALMCUTH 

28 

■   RT  28(DAVIS  ST)FROM  FALMOUTH  HEIGHTS  RO 
TO  WORCESTER  COURT  EAST  £  JONES  RD 

$300,000 

FA 

WIDENING 

8iM31 
AE-CON 

•                                                                                                                   (RT  28, FALMOUTH, 02               »  . 

I 

H 

3 

6ILLERICA 

3A 

BOSTOM  RO(RT  3A)  AT  COOK  $T( SIGNALS, GEOM 
ETRICS) 

(RT  3A,BILLERICA,05  ) 

$35,000 

FA 

^RATFIC 

3-5 

^    ■  M 

MALOEN 

60 

CONTRACT  B-1  .PLEASANT  ST  TO  PEARL  ST  6  C 



$1 ,700,000 

FA 



CONSTR  2 

83M33 

B 

9 

OMMERCIAL  ST  TO  EASTERN  AVE 

(RT  60  BYPASS, MALOEN, 02  ) 

AE-CON 

M 

1 

STONEHAM 

ATP#l,<}  LOCATIONS, MAIN  ST(RT  28), NORTH  S 
T  TO  MARBLE  ST 

$1,200,000 

FA 

TRAFFIC  ^ 

83M47 
AE-CON 

(ST0NEHAM,9  LOCATIONS, 01  ) 

 $3007000" 

—  85M09- 

M 

i 

SPRINGFIELD 

N/A 

WILBRAHAM  RD  FROM  PARKER  STIRT  2l)T0  MAR 
CHIONESS  R0,0LD  ACRE  RD 

(WILBRAHAM  R0,SPFLD,01  ) 

~FA 

RECONSTRUCT    '  " 

AE-CON 

1  F 

NEW  BEDFORD 

PEDESTRIAN/BICYCLE  RAMP   (OVERPASS)  OVER 

$600,000 

FA 

BR  CONSTR 

8F025 

DOWNTOWN  CONNECTOR 

(NEW  BEDFORD  PEDEST  BR, 01) 

~AE-CONr" 

F 

WILBRAHAM 

20 

RT  20  INT.WITH  OLD  BOSTON  RO , I NCL . BR  I DGE 
W-35-11   OVER  CONRAIL  MAIN  LIME(MAINT) 

$125,000 

FA 

TRAFFIC 

NO 

 140  

(OLD  BOST  RD, WILBRAHAM, 01) 

-FA- 

F 

SHREWSBURY   

-  - PROSPECT  ST(STA  0*00)TO  WACHUSETT  AVE! ST  

A  76*35) 

(RT  140, SHREWSBURY, 01  ) 

 $300,000 

RECONSTRUCT  1 

AE-CON 
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■  "    ■ AUTO    '  ' "FA  ^ 'SEC." 

FUNDING  ROUTE                                                                                               CONST.                 OR  WORK       TRAIN-  105l» 

_CATEG.        ■     CITY/TOWN  NO.  DESCRIPTION/PROJECT   IDENTIFIER  COST  NFA  „TYPE   EES       /TIP  , 


T  WARE  HAM  ~ 

PLYMCUTH 


25 


500»W  OF  PLYMOUTH  RD  TO  EAST  OF  WAREHAM/ 
PllYMOUTH  TKBUZZAROS  BAY  BYPASS! 

(RT  25, WAREHAM, 01  » 


$4,500,000 "~FA  COMSTR 


8P020- 
AE-CON 


RS 


DUNSTABLE_ 
PEPPERELL 


113 


RT  113(PLEASANT  STIFROM  PEPPERELL  TL  TO 
DUNSTABLE  CENTER'.STA  IU50  TO  U9+50 

(RT  113,DUNSTABLE,01  ) 


tl, 500, 000     FA      RECONSTRUCT    1        8RS01  _ 
-  -  AE-CQN 


HHS 


LENOX 


7,20 


RTES  7£20  AT  LIME  KILN  RD,  RTES  7£2b  AT 
NEW  LENOX  RD 

IRT  7,LENOX,0l    ■     """  ) 


$300,000     FA  TRAFFIC 


8Z009 
AE-CON 


STA 


NORTHAMPTON' 


N/A 


BURT'S  PIT  RO  NORTHERLY  5000'MORE  OR  LES 
SISTATE  AID) 

(FLORENCE  RO,NORTHAMTN,On 


$300,000  'NFA  RECONSTRUCT' 


AE-CON 


STA 


NORTHBRIOGE 


N/A 


FROM  PRENTICE  RO  1 650 'NE • LY , I NCL . BRI OGE 
N-21-18  OVER  STEAMBURG  BROOKISTATE  AID)  " 
(MAIN  ST, NORTHBRIOGE, 02  ) 


$150,000     NFA  RECONSTRUCT 


NO 


STA 


CHICOPEE 


FROM  BCMRR  SOUTHEASTERLY  4000'MQRE  OR  LE 
SS,CHICQPEE(STATE  AID) 

( MONTGOMERY" ST, CHI  COPE, 01 » 


$500,000    NFA  RECONSTRUCT 


AE-CON 


"STA- 


WEST BOROUGH 


N/A" 


"FROM  STA 'SO'EXTENDING  NORTHWESTERLY  3000 
'TO  STA  60  AT  RT  9(STATE  AID) 

(OTIS  ST,WESTB0R0UGH,02  ) 


$200,000"  NFA~  RECONSTRUCT" 


NO 


STA 


EVERETT 


TAYLOH  ST  TO  BRYANT  ST,   RESURFACING  (STA 

TE  AID)   

(PRESTON  ST, EVERETT, 01  ) 


$50,000     NFA  RESURFACING 


NO' 


STA 


BOSTON 


RECONST  SOUTH  HUNTINGTON  AVE  4500'FROM  C 
ENTER  ST  TO  HUNTINGTON  AVE(STATE  AID) 

(S  HUNTINGTON  AV,BOST,Ol  ) 


$1,000,000     NFA  RECONSTRUCT 


NO 


"STA" 


SPRINbFIELD 


PL A I NFl ELD, FOROHAM, JAMAICA, RIFLE  STSISTA 
TE  AID) 

(SPRINGFIELD, LOCAL  STS.Ol) 


$1,320,000     NFA"  RECONSTRUCr 


AE-CON 
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"AUTO  '     "                                                             "  '     '              '    "          FA  SEC. 

FUNDING                                               ROUTE                                                                                               CONST,                 Oft  WORK       TRAIN-  105« 

CATEG.  CITY/TOWN  NO.  DESCRIPTION/PROJECT  IDENTIFIER  COST  NFA  TYPE   EES  /TIP 

***************  **************************************************************************************** 


STA  EVERETT'     '  SAMMEO  ST'TO  MALOEN  C I TY  L I NE i   RESUR FACI  '        $50,000     NFA  "  RESURFACING 

NG  (STATE  AID)  NO 
      (TAYLOR  ST.EVERETTiOl  I  


NFA  AMHERST  2,116,202       AMHERST, CHARLEMONT . NEW  SALEM, RTES  2,116,   _*^20,OqO  NFA     BR  RECONSTR   _  _ 

CHARLEMONT    "  '  "  202  .CULVERT  REPLACEMENT  "  " AE^CON 

NEW  SALEM  (DIST.2  CULVERT  REPLACfOll 


NFA  EAST  BRIDGEWATER         18  "  RT  18  AT  CENTRAL , SPRING  £  MAPLE  STS   (CEN  $125,000    NFA  TRAFFIC 

 TRAJ.  _SQ)2_  CHANNEL  I  Z,  SIGNALS  AE-CON 

(RT'i8,E  8RI0GEWATER,02     j'     '  . 


NFA  BARNSTABLE      "    "        28  RT  23  AT  PUTNAM  AVE   (WIDENING  t'LEFT'TUR'  $35,000    NFA  RECONSTRUCT 

N  LANE)  NO 
 (RT  28, BARNSTABLE, OS  )   
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_                     _..       .            ,  .                                                    DECEMBER  1978    .  , 

ALIO  FA  SEC, 

FUNDING                                                  ROUTE                                                                                                     CONST.  OR  WORK       TRAIN-  IQbU 

CAT6G.             CITY/TOWN                     NO.  CE SCR  I P T  I CN / PRO JE CI   IDENTIFIER                     COST  NFA  TYPE           EES  /TIP 


NFA  BRIDGHVATER  18  ROUTE  18(STA.  5&1-76-E.B.T/L)  $345,000         NFA  MAINT 

 E  .  BRIDGE\i/ATER   -     -  -   —   -  —  ■  RESORF.  

NFA  GILL  2  ROUTE  2  $  15,000         NFA  MAINT. 

BETTER. 

NFA  TEWKSBURY  38  ROUTE   38  §  21,000         NFA  MAINT. 

WALL 

NFA   SAUGUS  2  LOCATIONS (FOXHILL  BR) (CONLEY -DAGGETT)  $  60,000         NFA  MAINT. 

LYNN  -  ■  DRAIN. 

BETTER. 

NFA  BOURNE  SANDWICH  RD.  $  30,000         NFA  MAINT. 

DRAIN. 

NFA  DISTS.1,2&8  MIST  BLOWER  SPRAYING   (DUTCH  ELM  DISEASE)  ?  20,000         NFA  MAINT. 


NFA  STATEWIDE  TREE  REMOVAL  §250,000         NFA  ROSE. 


1 


PROJECTS  TO  BE  ADVERTISEO 
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JAiNUARY,  1<)79 

AUTO  FA  SFC. 

FUNDING                                                  ROUTE  CONST.                  OR  WORK       TRAIM-  105tf 

CATEG.              CITY/TOWN                     NO.                        Of SCR  I P T I  ON/PROJECT    IDENTIFIER  COST                   NFA  TYPF           EES  /TIP 


1  BPIOGEWATER 
R AYNHAM 


RT  1495  -  RT  24  -  RT  25  INTERCHANGE  (CON 
TRACT  6) 

(RT    H95  ,R  AYNHAM,02  ) 


$15,600,000  '  FA   '^'  CQNSTR 


10     -  81037 
AE-CON 


WATERTOWN 


OFF-STREET  PARKING,  EX-MUNICIPAL  PARKING 
■'  LOT  RECONST    C  LIGHTING 

(CHURCH  ST , WATERTOWN, 01  ) 


$500,000     FA  OTHER 


e3Ml7 
AE-CQN 


OENN  IS 


12  LOCAT IONS , INCLUDI NG  BRIDGE  0-7-6(RT  2 
8  OVER   SWAN   POKOUU ) 

""    (DENNIS, 12  LOCOl"  '~ » 


$600,000     FA  TRAFFIC 


BlMll 
AE-CON 


BRCCKTON 


BRIDGE  a-25-K  OVER  CONRAIL 

(E  BATTLES   ST , BROCKTON , 01 1 


$200,000     FA       BR  RECONSTR 


81M03 
AE-CON 


LAWRENCE 


ESSEX-COMMON , CENTRAL   BUSINESS  DISTRICT, 2 
J  INJERSECTIONS( 1-WAY  SYSTEM  £  SIGNALS) 
(ESSEX  ST, LAWRENCE ,01  J 


$3,250,000     FA  TRAFFIC 


86M04 
AE-CON 


BFCFOPO 


A, 225 


GREAT  PO(RTES  AC225)AT  BEDFORD  SHOPPING 
CENTER, INC  L.HILL  SI UF  CONNECT  ION 

(GREAT  RO, BEDFORD, 01  ) 


$150,000'  FA  TRAFFIC 


NO 


LEOMINSTER 


N/A 


BRIDGE  L-8-19  OVER  BCMRR 

(HARVARD  ST, LEOMINSTER ,01 » 


$350,000     FA       BR  RECONSTR  81k20 
  AE-CON" 


HOLBPCOK 


139,37       ■      RT  139,7  LOC S( FORMER LY  6,10,a)S0UTH  ST9S 
PRING.RT   37aQUINCY/SOUTH   ST/EAST  ST, ETC 
(H0LBR0nK,7   L0C,01  ) 


$310,000     FA  TRAFFIC 


83M20  -- 
AE-CON 


BOSTON 


FENWQOO   RD(AT   BRIGHAM  C I R ) TO  GAINSBORO  S 
T,  INCL.PED.OVERPASSI  BR  B-16-352»,C0NT.B 
(HUNTINGTON  A V E , BO S TON , 02 ) 


$4,000,000     FA       RECONSTRUCT  4 


82M07 
AE-CON 


WORCESTER 


N/A 


NEW  SALEM  ST  FROM  FRANKLIN  ST  TO  MYRTLE 
ST   (RELOCATION  BEHIND  WORC.YMCA) 

(NEW  SALEM  ST , WORCESTR ,01 ) 


$500,000     FA  RECONSTRUCT 


84M06 
AE-CON 
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PROJECTS   TO  BE  ADVERTISED 

   JANUARY,    J  979 

    FA         ■"  SEC. 

FUNDING  ROUTE  CO^iST.  OR  VIIRK  TRAIN-  ]05# 
  CATEG.              CITY/TOWN                     KG.                        DES CR I P T 1  ON/ PRO J E C T   IDENTIFIER  COST                   NFA             TYPE           EES  /TIC 

M                 NEWTCN         '                       "                     7  LOCATIONS, SIGNAL  S, PRO J  99A .WASHINGTON  ""    $500,000  "  FA      "TRAf F IC  83M41 

ST, CENTRE   ST, BEACON  ST.COMM  AVE, ETC.  •  AE-CON 
  (NEWTON, 7   LOCATIONS, 01  ) 


M    WORCESTER  AREA«l,IIP  PROJ«l,MAIN  ST  FROM  SCHOOL   ST   }J9°  '  ^'^J^^^^  L^^L^^^^  

TO  WELLINGTON  STICBD  S  I GN  AL  1 2  AT  ION )  -         -    3.5 

(WORCESTER, PROJ   1,01  I 


F  STERLING  110  RT  110  AT  CHASE  HILL  RD    (RAINBOW  CURVE),  $150,000     FA  RECONSTRUCT 

  STA   36*00  TO   52  +  50   (ALIGNMENT)    '  AE-PE 

(RT   110, STERLING, 01   '  »  "  "      "  ~  " 

r"~~       METHUEN  "~  213,113  METHUEN  MALL   RAMPS   FROM   RT   2)3  TO  PLEASA  $300,000     FA       TRAFFIC'"'         ~  8F005 

NT  VALLEY   ST ( RT    113)    NEAR  HOWE    ST  AE-CON 
(RT  213, METHUEN, 02 ■  ) 


 F  EAST  BROOKFIELO           9                         BRIDGE   E-2-9  OVER  DUNN  BROOK  $150,000     FA       BR  RECONSTR  _ 

(RT  9,E  BROQKF lELD.Ol          )  3-5 

R'S               LENOX                          "  N/A                  BR  IDGE  L-7-5  OVER  CONRA  I L      "~  '  $363 , 000  "  FA     '  BR  REC  ONSTR  " 

(MILL    ST, LENOX, 01                  )  AE-PE 

RS               EASTCN                             106                   RECONST  RT  106(F0UNDRY  S T ) F P OM  VICIN.REG  $400,000     FA  RECONSTRUCT 

     lONAL  HIGH  SCHOOL    TO  W .  BR  I  DG E W A T ER_  T L       3-5  J_ 

----  -  106,EAST0N,02  -j-  -  -- 

PR               REVERE                              60        '             BRIDGE   R-5-1 1  ,  REVERE   ST{RT   60)0VER  BCMRR  $300,000     FA       BR  RECONSTR^""'  83015 

(RT  60, REVERE, 01                    )  AE-CON 

BR               WARREN                                -                      BRIDGE   W- 7-'^ ,  R  E  L  OC  A  T I  ON  OF   PRESENT  STRUC  $1,500,000     FA       BR  RECONSTR    1  8B013 

_     _   TURE  OVER  CONRAIL   £   QUA804G    RIVER  _    _    AE-CON 

(SOUTH  ST   BR, WARREN, 01        )  ■     -  •  . 


WHS  OEOHAM 


$300,000     FA  TRAFFIC 


8Z022 
AE-CON 
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PROJECTS  TO  BE  ADVERTISED 


JANUARY,    1979   I 

  ^^^^       -   ^                                     .  SEC. 

FUNDING                                                  RCUTE  CONST.                  OR               WOPK       TRAIN-  105# 

CATEG.              CITY/TOWN                     NO,                        DESCRIPTION/PROJECT    IDENTIFIER  COST                   NFA              TYPE           EES  /TIP 


XX  BRAINTREE 
QUINCY 


"SECT,2,C0NT.B,INTERCH.0F  RTES  3  C  128  AN 
D  SOUTH  OUINCY  MBTA   STATION  RAMPS 

(RT  3, BRAINTREE, 06  » 


$15,000,000     FA  '  CONSTR 


10  AE-CON 


STA  BILLERICA 


N/A 


BALDWIN  RD  TO  RAVINE   RD    (STATE  AIOI 

(ALLEN  RD, BILLFRICA.Ol  ) 


$^►00,000     NFA  RECONSTRUCT 


"AE-CON 


"NFA  WEST   BROOKFIELD  "  "N/A 


BRIDGE  "W-1 9-2  OVER   QUAOOAG  RIVER 

(LONG   HILL   RO,W  BRKFLO.Ol) 


$350,000"'  NFA     BR  RECONSTR"" 


AE-CON 


NFA  EAST  BPIDGEWATER  27,14 


RT  27  AT  OAK  ST  (RT  14)  ( CHANN EL  I Z , S I GNA 
LS»  

" (RT  27,E  BRIOGEWATER ,01  ) 


$40,000     NFA  TRAFFIC 


AE-CON 
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PROJECTS  TC   BE  AOVERTISEC 


JANUARY  1979 

AUTO  "            FA           ■  SEC. 

FUNDING                                                  RCUTF  CONST.                  GK               WORK  TRAIN- 

CATCG.             CITY/TCWN                    NO.                       DESCRIPTION/PROJECT  lOENTIFIER                    COST                   NFA             TYPE           FES  /TIP 


■-1 


NFA 

NFA 
NFA 
NFA 

-NFA— 

'NFA~ 


STATES'/IDE 
STATEWIDE 

STATEWIDE 
STATEWIDE 
STATEWIDE 
STATEWIDE 

"STATEV/IDE 


SOIL  STERILANT  SPRAYING   

EROSION  CONTROL  BY  MULCHING  AND 
SEEDLING  PLANTING  _     -  - 

TREE  AND  SHRUB  PLANTING 

ROADSIDE  SPRAYING  AND  FERTILIZATION 

PLANT  FERTILIZATION 

ROADSIDE  REST  AREA -IMPROVEMENTS 
CONSTRUCTION 


"HIGHWAY  CLEANING 


§     160,000  NFA 

$1,000,000  NFA 

$     300,000  NFA. 

§     160,000  NFA 

$     160,000"  NFA 

$  300,000  NFA 
"?1, 000, 000— NFA 


MAI NT. 

MAINT. 
MAINT. 
MAINT. 
MAINT, 

MAINT. 
MAINT: 


PP.OJF.CTS   TO  BE  AOVGRTISfO 
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FEBRUARY,  1979 

AUTO                                                                                                                      "             FA    ■  SEC. 

FUNDING                                                  ROUTE  CONST.                  OR  W3PK       T^AIM-  105tf 

CATEG.              CITY/TOWN                     MO.                        OE  S  CR 1 1>  T I  ON/ PR  0  JFCT    IDENTIFIER                     COST                   NFA  TYPE  EPS  /TIP 


I  WORCESTER  •  "IloO.IZgO"'    GOLD   STAR  BLVn  C  OfJNECTOR  ,  I  - 190  TO  I-290(  $1  , 200, 000  '  FA  RECONSTRUCT 


WIDEN  t  REPLACE   BRIDGE  DECK)  1  NO 

(RT   1190   INT, WORCESTER, 02) 


I  ATTLEBORO  _  195  RI    SL   TO  2600'NORTH  OF  MANS  F  I E  LD/ FOXBORO  $300,000     FA       LANDSCAPE  81OO6 

NORTH  ATTLEBOROUGH"  UGH   TL  ( LANDSCAPE  »  ~  ~"AE-CON 

MANSFIELD  (RT  1 95 .ATTLEBORO, 04  ) 

FQXBCROUGH 


M  SOMERVILLE  RECONST  OF   BROADWAY,    ATP#2,    BALL   SQ  TO  S  _  $2  , 11  0 , 000  _FA  RECONSTRUCT    2  83K48 

'"■  "  "    '  OMERVI LLE-ARL INGTON  LINE   ( WE  ST   SECT  I  ON )  "  '  ^  '  AE-CON 

(BROADWAY, SOMERVILLE, 03  » 


M  PITTSFIELO  '  N/A  EAST  ST  FROM  PARK  SO  TO  APPLETON  AVE   (CH  .$400,000     FA       TRAFFIC  8lMl9 

  _    ANNELIZATION   L   SIGNALS)  _  _  AE-PE 

"  (EAST   ST, P ITTSFI ELD,02        )  ' 

M       ■  NORTH  ADAMS  2  6'  LOCS(  FORMERLY  9),    UNION, EAGLE  £  MAIN  S  "  $500,000~FA       TRAFFIC"  8lMl5 

TS,    WINDSOR   MILL, UNION  STaMINER  ST, ETC  AE-CON 
(HOOSAC  MILLS, N  ADAMS, 01    I  • 


PEABCDY 
LYNNF lELD" 


N/A 


LYNNFIFLD  S T , P E A  BOD Y / SA L E M  ST , L YNNF I FL D, 
RAMP  M  TO  GOODWIN  CIRICURVE  FLATTENING) 
(LYNNFIELD  ST , PE ABOOY , 01  ) 


$65,000     FA  CONSTR 


AE-CON 


L AWR  ENCE 


N/A 


BROADWAY  TO  UNION  ST  ( UPGRAD I NG , T RAF F I C 
OPERATIONAL  IMPROVEMENTS) 

'  (METHUEN  ST, LAWRENCE, 01  ) 


$750,000     FA       RECONSTRUCT  1 


NO 


PITTSFIELO 


20 


RT  20(WEST  HOUSATONIC  ST)AT  CENTER  ST, EL 
IZABETH  ST    C   WORTHINGTON  ST 

(RT  20, PITTSFIELO, 01  ) 


$450,000  "  FA       TRAFF  IC 


AE-CON 


SWANSEA 


6  LOCS,  WILBUR  AVEaOLD  GARDNERS  NECK  RD/ 
MACOMBER  AVE,RT   6aMAPLE  AVE,... 

(SWANSEA, 6  LOCATIONS, 01  ) 


$400,000  FA 


TRAFF  IC 


81M30 
AE-CON 


RT  9  TRAFFIC  IMPROVEMENTS  FROM  WEST  OF  S 
PEEN  ST  TO  RT  126   (MEDIAN  CLOSURE) 

^ '       (RT  9,  FRAMINGHAM,03  ) 
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PROJECTS   TO  BE  ADVERTISED 


FEBRUARY,  1970 

AUTO  FA  SFC. 

FUNDING                                                  ROUTE  CONST.                  OR               WORK  TRAIN- 

CATEG.              CITY/TOWN                     NO.                        DES CR I P T I ON/f PO JE C T   IDENTIFIER  COST                   NFA             TYPE           EES  /TIP 


PITTSFIELD' 


OALTON  AVE(RT  9I,STA  80  TO  STA  126,  TRAP 
FIC   SIGNAL  COOkOINATION  PROJECT 

(PT  9,PITTSFI ELD.Ol  ) 


$50,000     FA  SIGNALS 


AE-PE 


RF 


RF 


GROTCN 

PEPPEPELL' 

TOhNSENO 


BARR  E 


119 


122,32 


RESURF .GRQTON  CENTER  TO  TOWNSEND  CENTER! 
3R  PROJECT) 

(RT  119,GROTON,01  ) 


RESURFAC ING.RTES  I  2 2 C32 , BARR F ( 3 R  PROJECT 
)  _ 

(RT  122,BARPE,02  ) 


$210,000     FA  RESURFACING 


$860,000     FA  RESURFACING 


NO 


NO 


1 


RF 


BELC  HERTOWN 
PELHAM 
SHREWSBURY 
NEW  SALEM 
OPANGE 


202 


RESURFAC ING.FROM  RT  9 , B ELCHE RT OWN , TO  RT 
2,ORANGE<3R  PROJECT) 

(RT  202 ,BELCHERT0WN,02  ) 


41,370,000     FA"  RESURFACING 


l  NO 


OS 


LEYDEN 


N/A 


GREENFIELD  ROAD,  STA  30(0.6  Ml  NORTH  OF 
GREENE  IE  LD-LEYDEN  TDTO   STA  78 

(GREENFIELD  RO, LEYDEN, 01  ) 


$<^00,000     FA  RECONSTRUCT 


80S02 
AE-CON 


STA" 


NEW  BEDFORD 


BROWNELL   AVE,  NEW   BEDFORD   (STATE  AID) 

(BROWNELL   AV,N  BEDFORD, 01) 


$450,000 'NFA'  RECONSTRUCT 


NO 


STA 


DUX BURY 


N/A 


MAYFLOWER  RD  -  SERVICE  RO,  STA  67  TO  STA 
_  97     ( STATE  AID) 

(CHANDLER   ST, DUXBURY, 01  ) 


$150,000     NFA  RECONSTRUCT 


NO 


"STA^ 


MEDFORD 


RESURFACING,    MEDFORD   SQUARE    TO  ROOSEVELT 
CIRCLE    (STATE  AID) 

(FOREST  ST  , MEDFORD ,01  ) 


$130,000     NFA  RESURFACING 


NO 


STA 


CAMBRIDGE 


RECONST  PUTNAM  AVE  3600'FROM  MASS  AVE  TO 
^  WAVERLY   ST  ( STATE  AID) 

(PUTNAM  AV, CAMBRIDGE, 01  ) 


$150,000     NFA  RECONSTRUCT 


NO 


BRIDGE  A-2-29,RAMP  FROM  RT  2  WB  TO  RT  1 1 
l_(MASS  AVE)    (CONCRETE  REPAIRS) 

(RT  2 , ACTON, 04  ) 
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PROJECTS   TO  BE  ADVEflTISEn 


FEBRUARY,  1979 

AUTO  FA  SFC. 

FUNDING                                                 ROUTE  CONST.                  OR  WOPK       TRAIN-  105« 

CATFG.              CITY/TOWN                     NlJ.                        OES  CR  I P  T I  ON/PRO  J  ECT    IDENTIFIER  COST                   NFA  TYPF           EES  /TIP 


NFA 


SUTTCN 


QKIOG6S-33-1, LACKEY  DAM  RD  OVER  MUMFOPO 
RIVER 

(LACKEY  DAM  BR, SUTTON, 01  ) 


$300,000     NFA     BR  RECONSTR 


AE-CON 


PROJFCTS  TO   EE  A0V6RTISEC 
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FEBRUARY  1979 

  AUTO  FA "  '  '        '  SEC.  " 

FUNDING                                                  knuTE  CONST.                  OR  kCRK       TRAIN-  lC5fr 

CATEG.              CITY/TOhN                      NO.                        UtSCRI PT  lON/PRQjECT    IDENTIFIER  COST                    NFA  TYPE  EES  /TIP 


JIFA  AUBURN  12   RT  .    12  OVER  P  &  VV  R.R^^      $300  ,000  NFA   BR.   

MAINT. 

NFA  BECKET  8  RTE.   8  OVER  YOKUM  POND  BROOK  §  60,000  NFA-  BR. 

BETT. 

NFA  -CHELSEA  — —  EASTERN  AVE; -^i'SPENCER" AVE.  ~  $  50,000         NFA         MAINT.  ~ 

RESURF. 


4 


PROJECTS  TO  BE  ADVERTISED 
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MARCH,  1979 

AUTO                          -        -  -                                   -     '  St.C. 

FUNDING                                                 ROUTE  CONST.                  OR               WORK       TRAIN-  105« 

CATEG.              CITY/TOWN                     NO.                        DESCRIPTION/PROJECT   IDENTIFIER  COST                   NFA             TYPE           EES  /TIP 


PITTSFIELD' 


BRIDGE   P-lO-17  OVER  CONRAIL 

JMERRIAM  ST, PITTSFIELD, Oi) 


$500,000  'FA  ~'BR  PECONSTR 


AE-CON 


MILLVILLE 


122 


REVERSE   CURVE  ARFA,''POUT  ROCKS'* — LEDGE 
S.STA   52   TO  83,0EADMAN'S  CURVE(NEW  LOCI 
(RT  122, MILLVILLE, 02  ) 


$350,000     FA  RECONSTRUCT 


AE-CON 


1 


SANOISFIELO 


RESURF.CONN  SL  NORTHERLY  TO  3000'SOUTH  0 
F   RT   57, NEW   BOSTQNOR  PROJECT) 

(RT  8, SANOISFIELD.Ol  ) 


$700,000     FA  RESURFACING^ 


NO 


RS 


MAR  I CN 


RESURF.FROM  MATTAPOISETT  TL  TO  WAREHAM  T 
L(3R  PROJECT) 

(RT   6, MARION, 01  I 


$175,000     FA  RESURFACING 


NO 


HHS  BARNSTABLE 


28 


RT  28  AND  YARMOUTH  RO  (HALL'S  CORNER) 

(RT  28, BARNSTABLE, 04  » 


$100,000     FA  TRAFFIC 


NO 


STA  SUDBUPY 


N/A 


ABOUT  lOOO'SOUTH  OF  RT  20  TO  FRAMINGHAM 
TL    (STATE  AID) 

(LANDHAM  R 0 , SUDBURY , 01  ) 


$325,000     NFA  RECONSTRUCT 


NO 


NFA  ACTON 


27 


JRIDGE  A-2-37  ON  MAIN  ST(RT  27)OVER  RT  2 
(CONCRETE  REPAIRS) 

(RT   27, ACTON, 01  ) 


$125,000     NFA     BR  RECONSTR 


3-5 


NFA  SHEFFIELD' 


STA  372  TO  STA  378,  RipRAP  HOUSATQNIC  RI 
VER  BANK   (RIGHT  BANK) 

(RT  7, SHEFFIELD, 02  ) 


$75,000~"NFA""  OTHER 


NO 
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PROJECTS  in   GE  ADVERTISED 


  MARCH  1979  I 

AUTO                                                                                                                                 ■ FA  ■  StC .  ■  I 

FUNDING                                                     ROUTE                                                                                                           CONST.                   OR  ViURK        TRAIN-      105«  ' 

CATEG.             CITY/TOWN                     NO.  DESCRIPTION/PROJECT    IDENTIFIER                     COST                    NFA  TYPE            EES  /IIP 


NFA 


HAVERHILL 


NFA- 


-  WEYMOUTH 


NFA 


NFA 


"SHELBURNE" 


125 


128 


112 


NFA 


DISTRICT  1 


DISTRICT  3 


ROUTE  125 


OLD  ROUTE  128 


ROUTE  112 


VARIOUS  TRAFFIC  SIGN  LOCATIONS 


_?  _?2Q,pOO  NFA 
$  5  6,000  NFA 
$  "^"40,000"  '  NFA' 

$         3,000  NFA 


1-290 


1-290  AUBURN  TO  WORCESTER  T.L.  SHREVVSBURY  §  "  18,000  NFA 
TL  TO   RTE.    495  MARLBORO 


NFA 


NFA 


DISTRICT  3 


NFA 
NFA- 
NFA 
NFA 


MANCHESTER 
ESSEX 

DISTRICTS  1-7- 
STATEWIDE 
DISTRICTS  3-8 
NO.  ADAMS 


128 


ROUTE  9 

WORCESTER-SHREWSBURY  T.L.  TO  SOUTHBORO- 
FRAMINGHAM  T.L.  -• -   

Route  128 


TRAVEL  TRASH   (F.Y.  1980)   

DRAINAGE  DITCH  CLEARANCE 
GRASS  MOWING  (F.Y.  1980) 
RT.    2  OVER  HOOSIC  RIVER  (N-14-12) 


$       10,000  NFA 

§1^  000,00 0  NFA 

$    .170,000  NFA 

$1,000,000  NFA 

$     800,000  NFA 

?       45,000  NFA 


_MAINT. 
RESURF. 

MAINT. 
RESURF. 

"  MAINT. 
DRAIN. 
BETTER. 

SIGN 
-  VJASHING  - 

PAVEMENT 
~  MARKINGS 
(PAINT) 

•  PAVEMENT 
MARKINGS 
- (PAINT) 


MAINT . 
RESURF. 


MAINT. 
MAINT. 
MAINT. 
BR. 

MAINT. 


PRnjdCTS   TO  BE  ADVERTISED 
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APRIL,  1979 

AUTO  '     "    ' FA  ^  SEC.  ' 

FUNDING                                                  PnuTE  CONST.                  OR  WOPK       TRAIN-  \054 

CATEG.              CITY/TOWN                     NO.                        OFS Cft I P T I ON/P RO J  EC T    lOfNTlFIEB  COST                   NFA  TYPE  5FS  /TIP 


WOKC ESTER 


M/A 


RECONST  FROM  IRVING  ST  TO  MAIN  ST  PLUS  3 
OO'MYRTLE   ST   TO  SOUTHBRIDGE  ST 

(AUSTIN  ST, WORCESTER, 01  ) 


$425,000     FA  RECONSTRUCT 


84M05 
AE-CON 


BOSTCN 


COLUMflUS  AVE ,SARSFIELD  ST  TO  CLARENDON  S 
T(  RECnriST,  SI  GNAL  12  I  (BRAI 

(COLUMBUS    AVE , BOSTON, 01  ) 


$4,000,000     FA  TRAFFIC 


82M10 
AF-CO.-J 


WORCESTER 


N/A 


SUNDERLAND  RD  NORTHERLY  12,700'T0  BELMON 
T  ST(RT  9) 

(LAKE   AVE    SO, WORCESTER  ,01  ) 


$1,500,000     FA       RECONSTRUCT  1 


84M04 
AF-CON 


BOSTCN 


BRIDGE   B-16-76  OVER   CONRAIL,EAST  BOSTON 
(SUMNER  ST, BOSTON, 01  > 


$250,000     FA'      BR  RECONSTR' 


82M08 
AE-CON 


BOSTCN 


N/A 


RECONST   FROM  V  I C I N . WES  TON/ S A KSF I  ELD   ST  T 
0  INTERSECT.   OF   ARLINGTON/HERALD  ST(BRA 
(TREMONT   ST, BOSTON, 01  ) 


$5,580,000     FA       RECONSTRUCT  & 


82M11 
3-5 


WHITMAN 


WASHINGTON  ST  AT  TEMPLE  L  SOUTH  ST,  PARK 
ING  AREA 

( WHI THAN, ATP#1 ,02  J 


$100,000  '"FA"~  TRAFFIC  " 


AE-COf; 


MANSF lELD 
FOXBOROUGH 


140 


RELOC  FROM  RT  1^0  AT  195  TO  RT  140  AT  14 
95   (CONTRACT  2) 

(RT   140fMANSFlELD,0l  ) 


$5,900,000     FA  CONSTR 


6  8F013 
AE-CON~ 


BOURNE 
FALMCUTH 


28 


CONNERY  CIRCLE .BOURNE , TO  END  DIVIDED  HWY 
.FALMOUTH  (RECONST) 

"    (RT  28, BOURNE, 05  ) 


$2,000,000     FA  RECONSTRUCT 


2  NO 


RS 


WE STPORT 


 88 


RESURF,    STA   17   TO   STA   221    (3R  PROJECT) 

(RT   Be,WESTPQRT,0l  ) 


$210,000     FA  RESURFACING 


NO 


BR 


8GSTCN 


BRIDGE   B-16-162   OVER   CONRAIL,  DORCHESTER 
(NORFOLK   ST, BOSTON, 01  ) 


$500,000     FA        BR  RECONSTR 


8B007 
NO 


PROJECTS   rn  Be  ADVERTISED 
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ftPRIL,  197q 


AUTO 
PGUTE 
NO. 


f-UNDlNG 

CATEG.  CITY/Tnw^J  NO.  OESCP  I P  T I  UN/Pf  OJECT  IDENTIFIER 


FA  SEC. 
CONST.  OR  WORK       TOAIfJ-  10t« 

COST  NFA  TYPE  EES  /TIP 


~HHS  CHELKSFORO  A, 110, 129       CHELMSFORD  CENTER   INTERSECTION   IMPROVEME  $250,000     FA       TRAFFIC  ' 

NTS,   RTES  ^,110,129  •  UNO 

(CENTRAL   SQ, CHELMSFORD, 01 ) 


_HHS  LYNN  -107  _        WESTERN  AVE(RT   107)AT  EASTERN  AVE   (SIGNA  $100,000     FA  TRAFFIC 

 LIZATION)  NO 

(WESTERN  AVE, LYNN, 02  I 

IR  WEST  SPRINGFIELD         1-91  RESURFACING  FROM  CHICOPEE  TL   TO  HOLYOKE  $610,000     FA       RESURFACING  8IR03 

  _  _  ,  _____  '  NO 

" ""  ' "  '  "  "       '  "  ■  (RT   I91,W   SPRINGFIELD, 02    )  " "  '  ' -  .- 

"STA  SOMERVILLE   "  ~'  DAY   ST  90a'FR0M  FLM  ST  TO  CAMBRIDGE   CITY  $50,000     NF A    ' R EC  ON S TR UC T 

LINE    (STATE    AID)                                                                   .  NO 
     (DAY   ST, SOMERVILLE  ,01  )  _  _   

_i^*__  .        SOMERVILLE                                             DOVER  ST   975'FROM  ELM  ST  TO  CAMBRIDGE  CI  $55,000     NFA  RECONSTRUCT 

TY  LINE    (STATE   AID)  -  - 

(DOVER    ST, SOMERVILLE, 01  ) 

NFA             ACTON                               2                        BRIDGE  A-2-35,    ARLINGTON  ST  OVER  RT   2  (C  $60,000     NFA     BR  RECONSTR 

  ONCRETE   REPAIRS)  _   _  3-5 

^ ^                     "     '                                         (RT  2,  ACT  ON,  03  ) 


PROJECTS  Tfj   fcE  AUVERTISEC 
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APRIL  1979 

 _  -  _-              AUTO  FA   ^  SEC. 

FUNDING                                                  ROUTE  CONST.                  OR  ^ORK       TRAIN-  ICbS 

CATEG-             CITY/TOWN                     NU.                        UE SCIU  PT  IQN/PPG JECT   IDENTIFIER  COST                    NFA  TYPE           EES  /TIP 


NFA   DISTRICT  J   1-93  RTE.   128         $  60,000  NFA  HWY. 

^ RTE.   93  "  ' LIGHTING 

MAINT . 


NFA  DISTRICT  2  5  &  10         RTES.    5  &  10  $  10,000         NFA  PAVEMENT 

MARiCINGS 

NFA  STATE'.VIDE   CATCH  BASIN  CLEANING        $500,000         NFA         MAINT.   [  

NFA  NEEDHAM  HIGHLAND  AVE.  $150,000         NFA  MAINT. 

 NEWTON     NEEDHAM  ST.   ■   •  -   RESURF.  

WINCHESTER  ST. 


NFA  NORTON  123  ROUTE  123  $  35,000        NFA  MAINT. 

CO-OP. 

 .    SIDEWALK 


NFA  ACTON  2  HAYWARD  RD.   OVER  RT .    2         .  $  75,000         NFA  BR. 

NFA  WESTFIELD   20  RT.    20  OVER  POWDER  _MILL  BROOK  NFA  BR.   

"  ~       ■■  ■  BETT. 


I 


PROJECTS  TO  BE  ADVERTISED 
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MAY,  1979 

AUTO                                                                                                                                   FA  SEC. 

FUNDING                                                  ROUTE                                                                                                     CONST.                  OR  WOl^K  TRAIN-  105tt 

CATEG.              CITY/TOWN                     NO.                        DE S CP  I P T I  UN/ P PO J FC T   IDENTIFIER  "    COST                   NFA  TYPE  EES  /TIP 


h  '     '   NORTHP.OROUGH  '    N/A  ' 

M  BOSTCN  N/A 

M  LANCASTER  N/A' 

H  NORTH  ADAMS  N/A 

_M  BRAI  NTREE  N/A 

M  SOMERVILLE*  N/A 

-  M  —  MELROSE  N/A 

F  ATTLEBORO  123 

F  ATTLEEORO  122 


BRIDGE  N-20-2  OVER   ASSABET  RIVER 

(ALLEN   ST  .NORTHBOROUGH.On 


BRIDGE  B-16-18  OVER  MUDDY  RIVER  (UNDERNE 
ATH  STORROW  DRIVE  PAMPS) 

IBEACON  ST, BOSTON, 01  ) 


BRIDGE   L-2-^   OVER  NASHUA  RIVER 

(BOLTON  RD, LANCASTER, 01  ) 


BRIDGE  N-1^-2  OVER  hOOSIC  RIVER 

(GALVIN  RD,N  ADAMS, 01  » 


PEARL  ST  TO  PLAIN  ST  £  PLAIN  ST  TO  WASH/ 
HANCOCK   ST  INTERSECT 

(IVORY   ST  EXT,BRAINTRE,01) 


RECONST  FROM  SOMERVILLE  AVE  TO  HOUGHTON 
ST  (CAMB.CLI 

(PROSPECT    ST, SOMERVLLE ,01 ) 


RECONST  OF  WASHINGTON  ST,  FELLSWAY  EAST 
EXTENSION  TO   MALDEN  CL 

(WASHINGTON  ST  , MELROSE  ,01 ) 


PLEASANT  ST(RT  123)  FROM  PARK  ST  TO  STAR 
KEY  AVE 

(PLEASANT    ST, ATTLEBORO ,01 ) 


BKIOCE  A-16-38,CQNRAIL  OVER  PLEASANT  ST{ 
RT   125)      (BRIDGE  REPLACEMENT) 

(PLFASANT    ST, ATTLEBORO, 02) 


$300,000     FA  "  BR  RECONSTR 

AE-CON 


$1A5,000     FA       BR  RECONSTR 

NO 


$300,000     FA       BR  RECONSTR 

>  AE-CON 


$300,000     FA       BR  RECONSTR 

AE-COfi 
83.M01  ( 

$3,000,000     FA       CONSTR  3  ^       83M02  ( 

AF-CON 


$325,000     FA       RECONSTRUCT  83M22 

AE-CON 


$290,000     FA       RECONSTRUCT  ' 

AE-CON 


$600,000     FA  TRAFFIC 

AE-CON 


$1,000,000     FA       BR  RECONSTR  8F008 

1  AE-CON  . 


~  RF               NORTH  AOA^S  2                       RESURF.FROM  BEGINNING  OF   STATE   HWY, N.ADA              $1,000,000     FA  RESURFACING 

CLARKSBURG  MS, TO  ORUPY  CROS SR0AD5 , FLOR I  OA  (  3R   PROJ)  NO 

FLCRIOA  (RT   2, NORTH  ADAMS, 03  ) 

\  " 

_*_.To  be  combined  with  Page    57,  #4,  and  advertised  as  one  contract.    ^    
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MAY,    19Ti   j 

"~ AUTO  FA  ■                    SEC.  ' 

FUNDING                                                  ROUTE  CONST.                 OR  WORK       TP4IN-  lOSV 

_  CATEG.              CITY/TOWN                     NO.                        OESCR 1 PT  lON/PPOjECT    IDENTIFIER  COST                   NFA  TYPE           EES  /TIP 


'PS  WABFHAM        '  6 

BR  BOSTCN    _  1A5 

PR  LAWRENCE  N/A 

BR'  "         SOMERVILLE*  7  N/A  ' 

PMS  STATEWIDE 

OS  CHATHAM  N/A 

NFA  SALISBURY  110 

NFA  CHATHAM  28 

BW  BREWSTER  N/A 
ORLEANS 


RESURF.FROM  MARION  TL  TO  STA  115+37(END 
STATE  HWY  AT  HIGH  STI      ( 3R  PROJECT) 

(RT  6,WAREHAM,0^  ) 


BRIDGE  B-j 6-71 .BENNINGTON  ST  OVER  CONRAI 
L,    EAST  BOSTON 

IBENNINGTON  ST, BOSTON, 01  ) 


BRIDGE   L-A-2 , AME SBURY  ST/CENTRAL   ST  OVER 
MERRIMACK    R IVER ( SUPERSTRUCTUR E  REPLAC) 
(CASEY  BR, LAWRENCE, 01  ) 


BRIDGE  S-17-20  OVER  BCMRR  FITCHBURG  ROUT 
E   MAIN  LINE 

(PROSPECT   ST, SOMERVLLE ,02) 


PAVEMENT   MARKING  DEMONSTRATION  PROGRAM, 
STATEWIDE 

(PAVEMENT   MARKINGS, 02  ) 


BRIDGE  C-7-l  OVER  MITCHELL  RIVER  (REHAOI 
LITATE  DRAW  SPAN) 

(BRIDGE    ST, CHATHAM, 01  ) 


BRIDGE  S-2-1  ON  ELM  ST  (RT  110)  OVER  BEM 
RR  ( 

(RT   no, SALISBURY, 01  ) 


SIDEWALK, RT   28, STA    160  TO  STA  224(6400*) 
(RT   2fl .CHATHAM, 01  » 


CLASS  1  QIKEPATH  ON  RAILROAD  RIGHT  OF  WA 
Y,  BREWSTER-ORLEANS 

(BREWSTER   BIKEPATH,01  ) 


$175,000     FA"  RESURFACING 

NO 


$60,000     FA       BR  RECONSTR  8B014 

■  NO 


$3,000,000     FA       BR  RECONSTR  3 

3-5 


$275,000     FA  "    BR  RECONSTR  8B011 

AE-CON 


$300,000     FA       OTHER  8P001 
~    •  ■  NO 


$300,000     FA       BR  RECONSTR 

UND 


$250,000     NFA     BR  RECONSTR 

AE-CON 


.    $150,000     NFA  OTHER 

AE-CON 


$75,000     NFA  OTHER 

AE-CON 


To  be  combined  with  page   56,  #6,   and  advertised  as  one  contract. 
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PROJECTS  TO  BE  ADVFRTISFD 


MAY  1979 

AUin   "FA "  "■'  "     ^         "SFC.  " 

FUNfJIKG  ROUTE  CONST.  OK  UORK       TKAlf;-  105(» 

CATFG.  CITY/Tnir,N  NO.  Dt  SC  R I P  T  1  ON  /  PRO  J  £  CT  IDENTIFIER  COST  UFA  TYPF  FES  /TIP 


NFA 


DISTRICT  1 


VARIOUS  INTERSECTIONS 


$  12,000  NFA 


pavement 
Marking  ^ 
syi-ibols 

LEGENDS 


NFA 


NFA 


-NFA 


NFA 


NFA 


DISTRICT  2 


DISTRICT  8 


TEWKSBURY 


MANSFIELD 


RUTLAND 


38 


140 


122 


VARIOUS  TRAFFIC  SIGN  LOCATIONS 


VARIOUS  TRAFFIC  SIGN  LOCATIONS 


ROUTE  38 


ROUTE  140 


ROUTE  122 


$  5,000  NFA 
$     4,000_  NFA 

$120  ,000   NFA-. 

$  54 ,000  NFA 
$  20,000  NFA^ 


SIGN 
WASHING - 

SIGN 

washing' 

-MAINT.-- 
RESURF, 

MAINT.  - 
RESURF. 


MAINT. 
G.  R. 
BETTER. 


NFA 
NFA 


GILL-GREENFIELD  2 
DUDLEY  131 


RT.    2  OVER  FALLS  RIVER 


RT.    131  OVER  QUINEBAUG  RIVER 


$  85,000 

$250,000 


NFA 
NFA 


BR. 

BETT .~ 
BR. 

MAINT. 


PROJECTS   TO  OE  ADVERTISED 
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JUNE,  1979 

AUTn  FA  SEC. 

FUNDING                                                  ROUTE  CONST.                  OR  WORK       TRAIN-  105// 

CATEG.              CITY/TOWN                     NO.                        OE S CP  I P T I  ON/PRO J  EC T   IDENTIFIER  COST                   NFA  TYPE           EES  /TIP 


SEEKCNK 
REhOeOTH 
SWANSEA 
SOMERSET 


1-195 


RHODE    ISLAND   STATE   LINE   TO  SOMERSET/ FALL 
RIVER  TL  'LANDSCAPE) 

(RT   1195,SEEKONK,01  ) 


J.250,000  "  FA  LANDSCAPE 


81033 
AE-CON 


BOSTON 


30 


COMM.  AVE  PART  inSEC.B),RT  30, PACKARD'S 
CORNER( BRIGHTON  AVE)TO  WARREN  ST 

(COMMONWEALTH  AV,B0STN,02) 


$3,000,000     FA  ~  RECnNSTRUCT 


3  AE-CON 


WOBURN 


N/A 


BRIDGE  W-43-2  CVFR  MBTA(BCM»  (NEW  BR  ON 
NEW   LOC  APPR0X.20'N  OF  EXIST  BR) 

(MONTVALE   AVE , WOBURN , 02  ) 


$420,000     FA       BR  BECONSTR 


NO 


M  GARDNER* 

WESTMINSTER 


140 


GARDNER  BYPASS, WEST  OF  PERLEY  BROOK, GARO 
.TO  RT  2/W.MAIN  ST    INTERCH-M  PORTION 

(RT   140, GARDNER, 02  ) 


$6,000,000     FA  CONSTR 


81M01 
6  AE-CON 


EVERETT 


99 


BROADWAYIRT   99), BOSTON  CL   TO  BARTLETT  ST 
(WIDENING) 

(RT  99,  EVERETT ,01  ) 


$340,000     FA"   ".W IDENING 


NO 


OANVERS 


128 


RT  123  AT  TRASK  LANE, ACCEL  t  DECEl.  LANES 
,   BRIOGE  D-3-30 

(RT   128, OANVERS, 02  ) 


$250,000     FA  TRAFFIC 


AE-CON 


WRENTHAM 


lAO 


BRIDGE    W-46-2  OVER    EAGLE  BROOK 

(RT   1 40, WRENTHAM, 01 


$200,000     FA       BR  RECONSTR 


NO 


BOURNE 
PLYMOUTH 


25 


EAST  OF  WAREHAM/PL YMOUTH  TL  TO  BOURNE  BR 
IDGE    (BUZZARDS   BAY  BYPASS) 

(RT   25,0OUR/JE,01  ) 


.$6,500,000     FA  CONSTR 


8F028 
7~~"  AE-CON 


HINGHAM 


3A 


BRIOGE  H-15-11 , LINCOLN  ST(RT  3A)0VER  ABA 
NOONEO  RR   SPUR    (BRIDGE  REMOVAL) 

(RT  3A, HINGHAM, 01  ) 


$300,000     FA       BR  RECONSTR 


UNO 


RS 


GARDNER* 
WESTMINSTER 


140 


GARDNER  BYPASS, WEST  OF  PERLEY  BROOK, CARD 
.TO  RT   2/W.MAIN   ST    INTERCH.-RS  PORTION 

(RT   140, GARDNER, 01  ) 


$2,000,000     FA  CONSTR 


8RS04 
AE-CON 


--To  be  combined  into  one  construction  contract. 


PfiGE  60 

PROJECTS   TO  BE  ADVERTISED 
JUNE,  1979 

AUTO  FA  SFC. 

FUNDING  ROUTE  CONST,  OR  WTftK       TRAIN-  ]05ft 

CATEG.  CITY/TOWN  NO.  DC S CR I P T I  ON/ P P 0 J  EC T    lOFNTIFIER  COST  NFA  TYPE  EES  /TIP 


E  R 


SHREWSBURY" 
WORCESTER 


BRIDGE  S-1 ^-1=W-A4-18 ,  RT  9  OVER  LAKE  QU 
INSIGAMOND ,    WOPC  £ S  TER- SUP EWS BUR Y 

(RT  9,  SMREWSOURY  ,0).  > 


$2,000,000     FA       BR  RECONSTR 


8B002 
AE-CON 


HHS 


DISTRICT  6 


1195,195         REHABILITATE  MOTORIST  AID  CALLflOX  SYSTEM 
,RTES    1-195,  1-95,  I-^vgS   (DISTRICT  6) 

(CALLROX  REHAB, 02  I 


$45,000     FA  OTHER 


NO 


HHS  DISTRICTS  3,4,5 


1-93,1-495     REHABILITATE   MOTORIST  AID  CALLBOX  SYSTEM 

  ,  RTFS    1-93,1-495    (DISTS.  3,4,5) 

(CALLBOX   REHAB, 04  ) 


$110,000     FA  OTHER 


NO 


HHS 


NORTHAMPTON 
HATF lELO 
WHAT  ELY 
DEERflELO 
GREENFIELD 
BERN ARUSTON 


1-91 


REHABILITATE  MOTORIST  AID  CALLBOX  SYSTEM 
, NORTHAMPTON  TO  BERNARDSTON 

(RT    191 , NORTHAMPTON, 04  ) 


$45,000     FA    "  OTHER 


NO 


HHS 


ORLE  ANS 


28 


STA  CHELSEA 


RT  28  AT  MAIN  ST  AND  ACADEMY  OR  (SIGNALS 
) 

(RT  28 , ORLEANS ,01  » 


FENNO  ST  TO  WOODLAWN  AVE,  RESURFACING  (S 
TATE  AID) 

(WASHINGTON  ST  , CHELSEA ,01 ) 


$35,000     FA  SIGNALS 


$50,000     NFA  RESURFACING 


3-5 


NO 


KFA  NEWTON 


N/A 


WASHINGTON  ST  AT  ADAMS  ST/JACKSON  RD/LEW 
IS  TERRACE   I  NT. { CHANNEL IZtSlGNALS) 

(WASHINGTON  ST, NEWTON, 01  ) 


$80,000     NFA  TRAFFIC 


NO 


PRCJFCTS  TO   PC-  ADVERTISED 
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_     JUNE  1979   _         _     _                                        _     _  _ 

AUTO  "                "      ■ ■  '   FA        "  '                        ■"  '  SEC.  " 

FUNDING                                                  ROUTE  CONST.  OK                WORK       TRAIN-  IQ'jH 

CATEG.             ClTY/TOV.h                     NO.  DE  SCR  I P 11  ON  /  PRO  J  ECT    IDENTIFIER  COST                    NFA              TYPE           ECS  /TIP 


NFA 


STATEWIDE 


VARIOUS  ROUTES 


$700,000  NFA 


^4AINT. 
3/4  " 
RESURF. 


NFA 


NFA 


ROCKPORT 
GLOUCESTER 

TAUNTON 


127 


140 


ROUTE  127 


ROUTE  140 


$200,000 
$  85,000 


NFA 


MAI NT. 
RESURF. 


NFA 


MAINT. 
RESURF. 


NFA 


MEDFORD 


WEBSTER  ST.,  VALLEY  RD. ,  SO.-  BORDER  ROAD         $  20,000  NFA 


MAINT. 
RESURF. 


NFA 


CHELMSFORD 


110 


ROUTE  110 


$  45,000  NFA 


MAINT. 
"DRAIN."  ^ 
BETTER, 


NFA 


DISTRICT  4 


VARIOUS  TRAFFIC  SIGNAL  LOCATIONS 


$  35,000  NFA 


CLEAN 
PAINT 
TRAFFIC 
SIGNALS 


NFA' 


EASTHAMPTON 


5 


RT.    5  OVER  MANHAlf  RIVER' 


$  80,000  NFA" 


BR. 

MAINT. 


PROJECTS  TO  BE  ADVERTISED 
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JULY,  1979 

auT"  FA  S'r. 

FUNDING                                                 KUUTE  CCNST.                  OR  WD^K  TRAIN-  i05« 

CATEG.              CITY/TOWN                     NO.                        D£ S Ck I P T I ON/P RO J E C T   IDENTIFIER  COST                   NFA  TypE  EPS  /TIP 


NEWTCN 
BPOOKLINE 


K/A 


HAMMOND  STSBEACON  ST, RESERVOIR  ROaBFACON 
ST, BEACON  ST  PEDIAN,1-WAY   ST  SYST. 

(BEACON  ST, NEWTON, 01  ) 


$300,000     FA  TRAFFIC 


AE-CON 


RANDCLPH 


N/A 


BRIDGE   R-1-2   OVER  CONRAIL   ( h I  DEN , RECONST 
BRIDGE  DECK) 

(NORTH   ST, RANDOLPH, 01  ) 


$80,000     FA       BR  RECONSTR 


NO 


SHARON 


8  LOCS,  NORTH  MAIN  ST3P0ND  ST/BAY  RO,SOU 
TH  MAINSWALPOLE   ST/F ARNHAM/E .FOXBORO/ 

(SHARONiS   LOCATIONS, 01  ) 


$380,000     FA  TRAFFIC 


83M49 
3-5 


NEWBURY 


BRIDGE  N-10-15  OVFR  MBTA(BCM)  (DECK  REPL 
ACEMENT,REPA  IRS , MEMBRANE , S I  DEW ALK > 

(RT  1  , NEWBURY, 01      '  ) 


$570,000     FA       BR  RECONSTR 


3-5 


MILLRURY 


146 


BRIDGE  M-22-19  OVER  PCWRR  (REPLACEMENT  0 
N  NEW  LOCATION) 

(RT  146,MILLBURY,02  ) 


$1,000,000     FA       BR  RECONSTR 


1  3-5 


SUDBURY 


20 


RT  20(B0ST0N  POST  RD)AT  N08SCDT  RD,STA  1 
37-175  (WIDENING, CHANNEL  I  Z,S IGNALS ) 

(RT  2Q,,SUDBURY,01  ) 


$350,000     FA       TRAFFIC  ^ 


8F023 
AE-CON 


PTTTSFIFLO 


IRIOGE  P-10-14,RT  7(N0RTH  STIOVER  CONRAI 
L  (RECONSTRUCTION) 

(RT   7,PITTSFIELD,02  ) 


$500,000     FA       BR  RECONSTR 


AF-CON 


R  F 


WEST   STOCKBRIOGE  102 


RESURFACING,   NY    SL    TO  RT   41    (3R  PROJECT) 
(RT  102, W   STOCKBRIOGE, 01  ) 


$300,000     FA  RESURFACING 


NO 


PS 


MONT  GOMEPY 


N/A 


INTERSECTION  OF  MAIN  RD  AND  AVERY  RDISAF 
ETY) 

(MAIN  RD, MONTGOMERY, 01  ) 


$75,000      FA  TRAFFIC 


8RS08 
AE-CON 


RS 


BOURNE 


6,28 


RESURFAC ING.RTES  6  C  28,WARFHAM  TL  TO  BO 
URNE   BRIDGE    ( 3R  PROJECT) 

(RT  6, BOURNE, 03  ) 


$400,000     FA  RESURFACING 


NO 


PRnjcCTS  TO  HF  4DV^RTISED 


JULY,  1979 

AUTO  FA  S^C. 

FUNDING                                                    ROUTE  CONST.                   OR  wnP.K  TPAIN-      ^  OStf 

CATEG.              CITY/TOWN                     KO.                        OE S CP  I P T 1  ON/ P Rn jfcC T    IDFNTIFIPR  COST                   NF^  Type  -pS  /TIP 


BR  SOVERVILLE"  N/A 


STA  MI DOLEBQPOUGH 


STA  BPFWSTFR  N/A 


STA  NOPWCOD  N/A 


NFA  CHESTER  K/A 


BRIDGE  S-17-17  OVER  OCM  FITCHOURG  L I NE , ( 
PRDJ   79), BETWEEN  PARKFR    t  WEBSTER  STS 

(WASHINGTON  S T , SOMF KVL ,0 11 


RECONST  OF  PLYMOUTH  S T , M I OOL EBOROUGH ,  FR 
QM   RT   't^   TO    SUMMER    ST   (STATE  AID) 

(PLYMOUTH  ST .MIODLEBRO.O?) 


RT  137(STA  04^00)TQ  RT  6A(STA  51*54)  (ST 
ATE  AID) 

(UNDERPASS  RD, BREWSTER, 01 ) 


STA  2'^  +  50(  2450 'FROM  CANTON  ST)TO  STA  46  + 
50  (STATE  AID) 

(UNIVERSITY  AV, NORWOOD, 01) 


INTERSECTION  OF  CHESTER  HILL  RO/BPOMLEY 
RO  AND  SKYLINE  DRIVE 

(BROMLEY  RO, CHESTER, 01  ) 


$650,000     FA       BR  PECONSTR  8B012 

AF-COf 


$500,000     NFA  RECONSTRUCT 

NO 


t260,000     NFA  RECONSTRUCT 

NO 


$300,000     NFA  RECONSTRUCT 

AF-CO'J 


$60,000     NFA  TRAFFIC 

AE-CON 
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JULY  1979 

A L 1  n                                                                                                                                   FA  S [  f  . 

FUNniNG                                                  PfUTF                                                                                                     COMST.                  OR  kC.wk       Tr^AlN'-  100* 

C/SIEG.             C  IT  Y/TCWN                     NO.                        Db  SCPI  P I  I CN  /  PHf  J  f  CT  inFI.'TIFIEH                     COST                    NFA  lYPF              F  S  /MP 


NFA 


NFA 


NFA 


NFA 


NFA 


NFA 


NORTHAMPTON 


WORCESTER 
MILLBURY 


5  &  10         ROUTES  5  &  10 


FREETOV/N 


HOLYOKE 


ARLINGTON 


PLYMOUTH 


20 


140 


3A 


ROUTE  20 


OLD  ROUTE  140 


1-91  RT.    1-91  OVER  RESERVATION  RD. 


RT.    2  RT.    2   (CONCORD  TPKE)   OVER  B£<M  R.R, 


ROUTE  3A 


?200,0G0 
?500,000 
$  66,000 
$  60,000 
§  50,000 
$100,000 


NFA 


NFA 


NFA 


NFA 


NFA 


NFA 


MAINT. 
RESURF. 

MAINT. 
RESURF, 

MAINT. 
RESURF. 

BR, 

BETT. 

BR. 

MAINT. 

MAINT. 
DRAIN. 
BETTER. 


PROjFr.TS   TO  Rt  AOVtl^TlSFf) 


^AGf  65 


AUGUST,  197q 

Auin  FA  ser. 

FUNDING                                                  POUTf-  ri^NST.  0^  WORK       TPMN-  :)^;« 

CATFG.              CITY/TOWN                     hlO.                        OPS  CP  I CT I ON/PF  OJECT    IDFNTIFIER                     COST  NFA  TYPE  -FS  /TIP 


1  HOLYCKE  1-391 


M  BRAINTREF  N/A 


M  WORCESTFR  12 


M  SPRINGFIELD  20A 


F  STERLING  140 

PRI NCETON 


MAIN  ST.HnLYOKF,  TO  HIGH/ MA PLE /C OMME PC  I  A 
L   STS     (CONSTRUCT. CONTRACT  b) 

<RT    n91  .HOLYOKE  ,02  > 


BRIDGE  Q-21-P0  OVER  MRTA ( CONRA IL )  INCL. 
LIBERTY    C  GROVE  ST 

(LIBERTY   ST.HRAINTREEjOl  ) 


PROJ  «2, W.nOYLSTON  ST(pT  1 2 ) C  MOUNTAIN  S 
T  AT  MALDEN  ST, INCL. 2  BRIDGES 

(RT  12 , WORCESTER, 02  ) 


BRIDGE  S-24- 19, PASCO  PD(RT  20A)  OVER  CON 
RAIL 

(RT  20A, SPRINGFIELD, 01  ) 


RECONST  OF  RT  1^0  FROM  S TFR L  I NG-W . BOYL ST 
ON  TL  TO  NORTHERN  ST ERL I NG- PR  I NC ETON  TL 
(RT   1^0, STERLING, 01  ) 


$9,500,000     FA       C3MSTR  9  8l035 

AF-COf; 


1464,000     FA       BR  RECONSTR 

AF-CON 


$1,400,000     FA       TRAFFIC  1  84.M01 

AP-CON 


$500,000     FA       BR  RECONSTR 

3-5 


$2,230,000     FA       RECONSTRUCT    2  8RF05 

Afc-CON 


PS  BRIDGFWATER  N/A  BRIDGE  B-2 3- 1 7 , SUMME R  ST   OVER  CONRAIL    (R  $400,000     FA       BR  RECONSTR 

EPLACEMENTI  t,p-r.^t: 
(SUMMER   ST,B^IDGEWiTER,01 )  » 


HHS  STATEWIDE  DELINEATOR  AND  MILEMARKER   INSTALLATION,  $120,000     FA  OTHER 

STATEWIDE  NO 
(DEL  I NEATORS, STATEWIDE ,03) 


STA  BGSTCN 


RECONST  D  ST  6000* FROM  SUMMER  ST  TO  DORC 
HESTER   AVE   ( STATE  AID) 

(D  ST, BOSTON, 01  ) 


1500,000     NF4  RECONSTRUCT 


NO 


STA  WOBUPN 


BURLINGTON   TL   TO  LOWELL    ST    (NEAR   RT  38) 
(STATE  AID) 

(WYMAN  ST,WOeURN,Ol  ) 


$300,000     NF4  RPr.ONSTRUCT 


NO 


NFA  AMFSnURY 


N/A 


BRIDGE  A-7-32  OVER  BACK  RIVEP  (BRIDGE  RE 
PLACEMENT ) 

(WATER    ST , AMESPURY ,01  ) 


$45,000     fJFA     BR  RrCPNSTP 


NO 


Pf'CJFCTS   TC   en  ACVFPTISer. 


66 


AUGUST  1979 

AL'IU  FA  SFC. 

FUNDING  H.'llJlF  CONST.  PH  V-Ct'K       ThilN-  l^^V 

CiTFG.  CITY/T(J^.^  KC.  DC  SCH 1  P  r  I  flN  /  P  I^C  J  FCT    IDFNTIFIFK  COST  NFA  TYPE  FFS  /IIP 

I 

NFA  CHEmSFORD  40  ROUTE  40  $170,000         NFA  MAINT. 

RESURF. 

NFA  HAVERHILL  125  ROUTE  125  $450,000         NFA         MAINT. ^ 

RESURF. 

NFA  STATEWIDE  VARIOUS  HIGHWAYS  ? 500, 000         NFA  BRIDGE 

PAINTING 

NFA  WESTFIELD  10  6.  202     RT .    10  &  202/LITTLE  RIVER  $  50,000         NFA  BR. 

BETT. 

UFA  SOMERSET  6  ROUTE  6  $354,000         NFA  MAINT. 

RESURF. 


PACE  67 

PROJECTS  TO  RF  ADVERTISED 
SEPTEMnrR,  1979 

AUTO  F^V  SfC. 

FUNDING                                                    HOUTF  fONST.                   05                WIPK        TRAIN-  \0-,<i 

CATFG.              CITY/TOWN                     NO.                            S  CP  I P  T I QN/P  B  0  J  EC  T    IDENTIFIER  COST                   NFA             TYPF              E  S  /TIP 

M                 BOSTCN        •                                              BRIDGE  B-16-127  OVER  CONR  A I L ,  S  OUTH  BOSTO  S-SOO.OOO     FA       BR   RECONSTR  82M09 

N  AE-CCK 
(SOUTHAMPTON  ST, BOSTON, Oil 


M  TAUNTON  44,1^0,138 

F  PLYMOUTH  3 

F  BRAINTREE  3 

OUINCY 

UNO  WILLIAMSTOWN  N/A 

S  TA  WESTWOOD 


12  LOCATIONS  ,RTES  '.4  ,  140  , 1  3  8  ,  W  ASH  I  NCTUN 
ST, TAUNTON  GREEN 

(TAUNTON, 12  LOCATIONS, 01  » 


RT  3  REST  AREA  W/INFO  CENTER,  CONTRACT  fl 
,   ADJ   TO  EXIT  39,    STA  165  TO  185 

(PLYMOUTH    INFO  CENTER, 0?  ) 


SECT.l ,CONTR.C ,  WASHINGTON  S T  ,  I NDE P ENDEN 
CE   AVE, CHURCH  ST(SIGNALIZEO  INTERSECT.) 

(RT  3 ,BRA INTR5E,04  » 


BRIOGE  W-37-l] ,  BULKLEY  ST  OVER  HEMLOCK 
BRUOK 

(BULKLEY  ST,WILLI  MSTWN,0n 


POND   ST   TO  WALPOLE    TL    (STATE  AID) 

(HIGH   ST, WESTWOOD, 01  ) 


$680,000     FA       TR4PFIC  81m22 

AE-CO^' 


$325,000     FA  CONSTR 

AE-CO?. 


$1,000,000     FA  CONSTR 

1  AE-COf 


$200,000  BR  RECONSTR 

Ac_r.r)fi 


$280,000     NFA  RECONSTRUCT 

NO 


STA  BARNSTABLE  N/A  RACE  L4NE(STA  95+77)TO  SERVICE   RD(STA   16  $300,000     NFA  RECONSTRUCT 

3+00) .BARNSTABLE    (STATE    AID)  KC 
(OLD  STAGE  RD , BAR NSTBL , 0 1 ) 


SEPTEMBER  1979 

ALTP  FA  S'.C. 

FUNDING  iU'UTF  Cf)NST.  CM  UCKK  Tr.ll,\- 

C41EG.  ClTY/TnWfvj  hP.  HF.  SC  R I  P  T I  OK  /  P  KG  J  F  CT  ICFfvTIFIER  COST  NFA  TYt^t  FFS  /TIP 


NFA  STATEWIDE 
NFA  STATH'/IDE 
NFA  STATEWIDE 


TREE  TRIMMING 

DRAINAGE  DITCH  SPRAYING 

VARIOUS 


$250,000 
§110,000 
$  80,000 


NFA 
NFA 
NFA 


MAINT. 

MAINT. 

ANNUAL 

SIGN 

REFURB. 


PROJECTS  TO  BE  AOVERTISEO 


par.F  69 


KUNOING 
CATEG. 


CITY/TOWN 


AUTO 
RTUTF 
NO. 


OCTOBER,  1979 


OeSCR I PTI ON /PROJECT   I DFNT I F lER 


CONST. 
COST 


FA 

NFA 


TYPE 


5rr. 

TRAIN-  fO^n 
FES  /TIP 


NORTH  ATTLEBQROUGH  I-2«5 
ATTL  EPORQ 


RI    SL    TO   I -95,  ATTLEBORO  (LAfJuSCAPF) 

(PT   I29'5,M  ATTLEBOaO,0?  ) 


tl50,000     FA  LANOSCADE 


NQ 


WEST  SPRINGFIELD 
HOLYCKE 
EASThAMPTOM 
NORTHAMPTON 


1-91 


W.SPRINGFIELD/CHICOPEE  TL  TO  NORTHAMPTON 
/HATFIELD  TL  (LANDSCAPE) 

(RT    191, W   SPRINGFIELD, 03  ) 


$350,000     FA  LANDSCAPE 


NO 


WE  ST  WOOD 


N/A 


BRIDGE  W-31-4,BLUE   HILL   OR ( GRE ENLODG E  ST 
IN  CANTON)OVER  AMTRAK  MAIN  LINE 

(BLUE  HILL  DR,WFSTWOOO,Ol) 


$400,000     FA       BP  RECONSTR 


UKD 


SO^'ERVILLE 


N/A 


RECOISiST  OF  MEOFORD  ST  FROM  HIGHLAND  AV  T 
0  BROADWAY  ,  I  NCL    BF;.S-).7-7  OVER  BCMRR 

(MEOFORD  ST,S0MFRVILLE,01) 


$1,700,000     FA  RECONSTRUCT 


83M23 
AF-CO^• 


OXFORD 


ATP  #1,  3  LOCATIONS  ALONG  PT  12  FROM  SIG 
OURNEY  ST  TO  BARTON  ST 

( OXFORD, ATP«1 ,0!  ) 


$220,000     FA  TRAFFIC 


AF-CON 


SUTTCN 


14A 


3000'NnRTH  OF  HARTFORD  T  PK  ,  S(JT  TON  ,  T  0  NOR 
THBRIOGE/SUTTON  TL    (CONTRACT  1) 

(RT   146, SUTTON, 01  ) 


$9,000,000     FA  COMSTR 


9  3-5 


PS 


CHESTERFl  ELD 


1A3 


WESTFIELD  PIVER  TO  150'EAST  OF  NORTH  ST( 
NEAR  BOGG  RD),STA   102   TO  STA  219 

(PT  143 ,CHESTFPF I ELD,01  ) 


$1,200,000     FA  RECONSTRUCT 


1  AF-CON 


HHS  DISTRICT  8 


1-03 


HYDROCELL  REHABILITATION,  CENTRAL  ARTERY 
,SE-XWAY ,NE-XWAY   (DISTRICT  8) 

(HYDROCELL   PEHAB,02  » 


$80,000     FA  OTHER 


NO 


STA  TEWKSBURY 


N/A 


ANDOVER  TL   TO  CARTER    ST    (STATE  AID) 
(EAST   ST, TEWKSBURY ,01 


$260,000     NFA  RECONSTRUCT 


AE-CON 


STA  NATICK 


SHERBORN  TL   TO  COTTAGE   ST    (STATE  AID) 

(S   MAIN  ST, NATICK, 01  ) 


$200,000     NFA  RECONSTRUCT 


Nn 


P-iCE  70 

pprjFCTS  TH  f:F  Ai:vri!T  isf  r: 

OCTOBER  1979 

ALIO                                                                                                                                   FA  S-C. 

FUNDING                                                     rOUTF                                                                                                           f.O.NST.                   HP  ^'  I'K        f  'AlK-  IOd'/ 

CATEG.              CI1Y/TGV.N                       M..                         0 1 S  C  R I  P  T  I PK  /  P  Kf.  J  FC  T  lOEnTUIFk                       COST                     NFA  TYPE            PES  /TIP 


NFA  HOLBROOK  37  ROUTE  37  $  60,000         NPA  MAINT. 

RESURF. 

NFA  STATEIVIDE  TREE  REMOVAL  ?250,000         NFA         MAINT.  - 


PROJfffTS  TO  BE  ftOVFRTISED 


PAGE  71 


NOVEMIiFR,  1979 

AUTO  F4  StC. 

KUNDING                                                  sniJTE  CONST.                  CR  W  j&K       r°MI\-     i  OdS 

rATEG.              CITY/TTwN                     NO.                        0^  Sf.l-  I P  T I ON/P  KG  J  TC  T    lOTMlIFIFR  COST                   ^FA  TYPE           :rS  /TIP 


FRANKLIN 


N/A 


BRIOGI-  F-6-6  OVER  MBTA{  f  ONRA  IL  )  AND  APPRO 
ACHES(CONST   OF   NEW   BH   AOJ   TO  EXIST  BR) 

(CHESTNUT   ST.FPANKL IN.Ol  ) 


tAl 5,000     FA       BR  P5C0NSTP 


3-5 


WALPCLF 


6  LnCS(FOPMERLY  5,fl),WASH  STBHIGH  PLAIN 
ST/AT  COMMON   ST, EAST   STdHIGH  PLAIN  ST/ 

(WALP0LE,6   LOCATIONS, 01  » 


1410,000     FA  TPAFPIC 


ATTLEBORO 


RT  1  BETWEEN  RI  Sl  AND  MAY  ST  (9  INTERSE 
CT IONS ) 

IRT   1 .ATTLEBORO, 03  ) 


t;?00,000     FA  TRAFFIC 


8F024 

AF-COr: 


PS 


NORFCLK 


N/A 


BRIDGE  N-13-3  OVER  MBTA ( CONR A  I L )  FRAMKLI 
N  BRANCH 

(MAIN   ST, NORFOLK ,01  » 


$350,000     FA       BP  RECONSTR 


3-5 


PS 


MATT APOI SETT 


R5SURF,STA   3+20  TO   STA  0-56   TO  STA  95+00 
(3R  PROJECT! 

(RT   6,MATTAP0I SETT.Ol  1 


$415,000     FA  RESURFACrJG 


NO 


XX  WEST   SPPINGFIFLO  N/A 

CHICOPEE 


BRIDGE  C-1 3-9=W-21-3, CONST  OF  BIKFWAY  ON 
CONN  RIVER   BR ,W.SPFLD-CHICOPFF 

(ASHLEY   AV   BP , CHICOPEE, 02» 


$700,000     FA  OTHER 


UNO  BRCOKFIELO 


J4« 


BRIDGE   B-25-3   OVER  CONRAIL 

(KT  14fl,BR0QKF IELD,0l  ) 


$300,000 


BP  RFCONSTR 


3-5 


STA  WINTHROP 


WASHINGTOrj  AVE  TO  BOwOOIN  ST,  RESURFACIN 
G   ( ST^TE   A I0» 

(RIVER    ST , WINTHROP, 01  ) 


$70,000     NFA  RESURFACING 


NC 


PAuE  72 


PPLJFCTS   TC   eE  AnVFKTlSFC 


NOVEMBER  1979 

ALTO  FA  S-C. 

FUNDING                                 '                 RtlJTF  Cil.NST.                  CR  yC..'K  rt-Alf,'- 

CiTEG.             CITY/rrurj                     i\n.                        (if  SCR I P  I  1 1  "^/ PHC  JFCT    Ifjt^MIFlEP  COST                    NFA  TYPE            IfS  /IIP 


NFA 


NFA 


NFA 


SAUGUS 


SAUGUS 


PEABODY 


ESSEX  ST.   OVER  RTE.  1 


MAIN  ST.   OVER  RTE.  1 


RTE.    1  SB  OVER  IX)WELL  ST, 


$  27,000 
$  18,000 
$  25,000 


NFA 


NFA 


NFA 


DECK 
REPAIRS 

DECK 
REPAIRS 

DECK 
REPAIRS 


NFA 


MEDFORD 


38 


ROUTE  38 


$360,000         NFA  MAINT. 

RESURF. 


PROJECTS   TO  BE  AOVTRTISED 


OECFMRFR,  1979 

AUTfl  FA  S'^C. 

FUNDING                                                    ROUTF  CONST.                   OR  WIPK        TRMM-  13S:< 

CATEG.              CITY/TOWN                     MO.                        OE  S  C(- I P  T I  ON/PRO  J  FC  T   lOENTIFIFR  COST                   NFA  TYPC           =FS  /TIP 


M  ■  NEW  EFOFORD 

M  NORTHAMPTON  5,9,10 

M  BEDFORD  N/A 

M  "  RANDCLPH 

M  EAST  HAMPTON  5 

NORTHAMPTON 

F  BEVERLY  JA 

SALEM 


JFK    MEMORIAL   HWY   E X TE NS I  ON , F POM  EXIST. HW 
YOPOTOMSKA   STISOlJTH'LY    ?500'TQ  COVE  RO 
(JFK  HWY  EXT.N  rtEDFQRD.Ol) 


5  LOGS  , ATP /#3  , MAIN  ST, ELM  ST, BRIDGE  ST,  I 
NCL. OFF-STREET  PARKING  LOT 

(NORTHAMPTON, 5  LOG, 01  ) 


■BRIDGE   B-4-8  OVFR   SHAWSHEEN  RIVER  (STEEL 
CULVERT  EXTErjSIONI 

(PAGF  RD, BEDFORD. 01  ) 


7  LOGS (FORMERLY  10)  RT  28aMEMORIAL  DR/SH 
ORT    ST/RT   139/PLEASANT   ST/.2  FIRE  STA 

(RANDOLPH,?   LOCATIONS, 01  ) 


FROM  M4NHAN  RIVER  BRIDGE(STA  18),EASTHAM 
PTON.TO   STA   48,NORTH4MPTON( 191  INTER) 

(RT    5 , EASTHAMPT0N,02  ) 


BRIDGE  B-I1-4=S-1-12  OVER  DAMVERS  RIV.BR 
IDGE   ST   BYPASS , SAUND6RS    ST   TO  CABOT  ST 

(8EVEPLY-SALEM  BRIDGE, 01  ) 


$1,500,000     FA       CONSTR  2  81M23 

AE-^n^: 


$400,000     FA       TRAFFIC  85M02 

3-5 


$26,000     FA       BP  RECONSTR 


$325,000     FA       TRAFFIC  83M18 

AE-CON 


$500,000     FA       WIDENTrJG  85M14 

AE-CP\ 


$3,000,000     FA       BR  RECONSTR 

6  AE-C^^l 


PLYMCUTH 


RT  3  RPST  AREA  W/INFQ  CENTER,  CONTRACT  A 
,    ADJACENT    TO  EXIT    39,    STA    165    TO  135 

(PLYMOUTH    INFO  CENTER, 01  ) 


$925,000  FA 


CONSTR 


AE-COM 


LAW»  FNCE 


114,1-495        RT   114  AT   1495  ,AODI T  ION   OF    2   DIAMOND  SLI 
P  RAMPS   AT   SE   C   NW  QUADRANTS 

(RT    1495, LAWRENCE, 01  ) 


$400,000  FA 


CONSTR 


8F014 
AF-Cn^; 


f  NPPWCOO 
WALPCLE 
SHAPCN 


RT  195  I NTERCH. , SHARON, TO  DEAN  ST,NORWOO 
D(M^DIAN  DIVIDER  .UPGRADING  INTERSECTS) 

(RT  l,NORW030,Ol  » 


$3,000,000     FA  RECONSTRUCT 


8F003 (P 
3-5 


ASHOUPMHA-M 


BRIDGE  A-11-15,RT  1 2 ( W I NCHE NDON  RDIOVER 
RtMRR 

(RT   1 2  ,  ASHBUKNHAM.Ol  ) 


$350,000     FA       BR  RECCNSTR 


AE-CHN 


PROJECTS   TO  RF  ADVERTISFD 


PAGE  74 


FUND ING 
CATEO. 


CITY/TOW'J 


AUTO 
PfMjTF 
NO. 


OFCEMUEK,  1979 


OESCMPTION/PPnjFCT    I  OFNT  I  F  IFR 


C'-MST. 

COST 


FA 
OR 
NFA 


TYPF 


SEC. 

TPiTN-  10S« 
EFS  /-r\^ 


FPANKLIN 


1^0 


RECONST  FROM  REAVER  ST  TO  LEWIS  ST.INCL. 
ftftlOGE  F-6-7   OVER  CONRAIL 

(RT   140, FRANKLIN, 03  ) 


$700,000     FA  RECONSTRUCT 


3-5 


NOPTHFIELO 


•63 


STA  147  TO  STA  2  25,  2.8  HILES  SOUTH  OF  R 
T   10  TO   4.1    MILES    SOUTH   OF   RT  10 

(RT  63 ,N0RTHF1 ELD,02  ) 


$900,000     FA       RECONSTRUCT  1 


8RF08 
AE-mf 


LOWELL 


N/A 


FLETCHFRCOUTTOM  ST  RELOC  AT  INTERS, INCL 
4  BR lOGE S, JUGHANOLE   AT  BPOAOWAY 

( SAMPSON  CONN, LOWELL ,01  ) 


$3,500,000     FA  CONSTR 


3  3-5 


STATEWIDE 


UPDATING  CITY/TOWN  HWY  TR AF F . C ONTROL  SIG 
NALS   TO   1971    MUTCO  STANDARDS 

(TRAFF    SIGS  S T AT EW IDE , 03  ) 


$500,000     FA  SIGNALS 


NO 


RS 


CONWAY 


N/A 


STA  140( 14000' S. OF  BUCKLANO  TL ) TO  STA  17 
0,  INCL.BR.C-20-18  OVER   BEAR   RIV, CONWAY 

(SHELRUPNE  FALLS   RD,Ol  » 


$1,200,000     FA       BP  RFCONSTR 


1  NO 


RS 


CHAR  LFMONT 


N/A 


RECONST  FROM  6000'WEST  OF  RT  2  INTERSECT 
.EXTENDING  3 500 ' NORTHWE S TE RL Y 

(ZOAR  RD,CHARL EMDNT ,01  ) 


$500,000     FA  WIDENI^|G 


3-5 


HHS 


CONCORD 
L  IKCCLN 
LFXI KCTON 


SAFETY  UPGRADING  OF  RT  2  FROM  CROSBY'S  C 
ORNER, CONCORD, TO  RT  128 

(RT   2, LINCOLN, 01  » 


$3,000,000     FA  GUARDRAIL 


NO 


HHS 


GRANVILLE 


57 


RT  57  AT  HARTLAND  HOLLOW  RO  -  FLASHEP  C 
HIGHWAY   GUARD  INSTALLATION 

(RT   57, GRANVILLE, 01  1 


$9,220     FA  TRAFFIC 


AF-CCN 


OS 


CHESTER 


N/A 


RECONST  OF  JOHNSON  HILL  RO, CHESTER , FROM 
MIDDLEFIELD  RD  TO  SKYLINE  DRIVE 

(JUHfJSON  HILL    ROAD, 01  » 


$1,000,000     FA  RECONSTRUCT 


1  3-5 


STA 


PLYMCUTH 


BEAVER  DAM  RD, PLYMOUTH,  RT  3A  TO  CLAFK  P 
D,   REStiRFACING  (STATE  AID) 

(BEAVER  DAM  P0,PLYM,01  ) 


$350,0.00     NFA  RESURFACI\iG 


NO 


^u^JDING 

fATEG. 


CITY/TOWN 


AUTfl 
BOUTF 
NO. 


PRO.jr-CTS  TO  BF  ADVERTISED 


DESCP IPTION/PROJCCT  IDFNTIFIFR 


CHNST. 

COST 


FA 

OR 
NF4 


WlPK 
TYPE 


PAGE  75 


^£S  /TIP 


STA  NORTHAMPTON' 


RECONST  FROM  SOUTHAMPTON  TL  NORTHERLY  AR 
OUT    I   MILE    TO  PT   66    (STATE  AIOI 

(GLENOALE   RO.NORTHAMP.Ol  ) 


1300,000     NFA  RECONSTRUCT 


NO 


5TA  SPRINGFIELD 


ISLAND  POND  RD , S PR  I NG F I  6 L D ,  FROM  ROOSEVE 
LT  AVE  TO  WARcHnuSF   ST   (STATE  AIOI 

(ISLAND  PONO  RD.SPFLO.O:  ) 


$380,000     NFA  RECONSTRUCT 


NO 


STA  WAKEFIELD 


OAK    ST  TO  BENNETT   ST   (STATE  AIOI 

(MAIN  ST.WAKFF  IFL0,02  ) 


$150,000     NFA  RECONSTRUCT 


NO 


STA  SPRINGFIELD 


WIDEN  £  RESURF  OF  ROCUS  ST  FROM  ROflBINS 
RD  TO  PAGE  3LV0   (STATE  AID) 

(ROCUS  ST, SPP INGFIELD.Ol  ) 


$350,000     NFA  WIDENING 


NO 


STA  C4NTCN 


SHERMAN   ST    (STATE  AID) 

(SHERMAN  ST, CANTON, 01  ) 


$200,000     NFA  RECONSTRUCT 


NO 


STA  SPRINGFIELD 


RIVERTON  PD.LARCHMONT  ST, WHITFIELD  ST, HI 
LLCREST   ST,LAURELTON   ST , ETC .( STATE  AID) 
(SPRINGFIELD, LOCAL  STS,02) 


$350,000     NFA  RECONSTRUCT 


NO 


STA  AGAWAM 


N/A 


SILVER  ST  SOUTHERLY  3000»MORE  OR  LESS(ST 
ATE  AID) 

(SUFFIELD  ST, AGAWAM, 01  ) 


$250,000     NFA  RECONSTRUCT 


AE-Cr<N 


STA  EAST  (3RIOGEW4TER 


WASHINGTON  ST,  EAST  BRIDGEWATER,  STA  107 
TO   STA    157    (STATE  AID) 

(WASH    ST,E   BR inCEWATER  ,01  ) 


$250,000     NFA  RECONSTRUCT 


3-5 


STA  SOMERSET 


WHETSTONE   HILL   RD, SOMERSET    (STATE  AID) 

(WHETSTONE   HILL   RQ.Ol  ) 


$500,000     NFA  RECONSTRUCT 


NO 


STA  HOLYCKE 


WHITINGS  FARM  PD.HOLYOKE,  LOWER  WESTFIEL 
0  RD  N'LY   TO  RT    5   (STATE  AID) 

(WHITING  FARMS   PD, HOLY, 01) 


$480,000     NFA  RECONSTRUCT 
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PROJECTS   TO  RF  ADVERTISED 


OEfEMPEP,  '.^T^ 

flUTO  FA  SEC, 

^U^■CING                                                  "OUTE                                     ,  CONST,                  OR  WHPK       TP\IN-  10t« 

CATEG.              CITY/TOWN                     NO.                        OFSCP I PT I ON/PPPJCC T    lOFhTIFIPP  COST                   NFA  TYPE           E^S  /TIP 


r  F  A  ■ 


BLACKSTONE  ■ 


N/A 


BP.IDGF  B-1  3-16,CHUFCH  ST  OVER  ABANDONED 
RRiBRIOGE  REMOVAL) 

(CHURCH  ST , BLACKSTONE I  01  I 


fiO.OOO     NFA     BR  RECONSTR 


3-5 


\FA 


LANE  SROROUGH 


N/A 


BRIDGE  L-3-l,GULF  RD  (OLD  STATF  RO)  OVFR 
CONRA I L 

(GULF   RD.LANESBOPOUGH.Ol  ) 


$250,000     NFA     BR  RECONSTR 


6E-C0N 


Pi:njf  CI  S   Tl".  I'f    ACVFtM  IS[  P 


f>Aol:  77 


DECEMBER  1970 

AL7G  FA  SFC. 

FlJ^ol^r,                                    koute  const.             or           u^kk      t.-vai^-    10  =  /, 

CATEG.             CITY/TUv».\                     KC .                        flF  SC  R I  P 1  I  OK  /  PKO  J  f  CT  roFKTIFIEK                     COST                        ^              TYPE            FES  /TIP 


NFA  PEABODY  128 

NFA  TH-7KSBURY  38 

NFA  NORTHBRIDGE  122 

NFA  NORTHBRIDGE  122 

NFA  STATEV-ZIDE 

NFA  STATEWIDE 

NFA  DISTRICTS  1,2  &  8 

NFA  NATICK 


RTE.    128  OVER  LOVVELL  ST. 


RT.    38   (MAIN  ST.)   OVER  BSM  R.R. 


RT.    122  OVER  P&W  R.R. (N-21-12) 


RT.    122  OVER  P&W  R.R.  {N-21-13) 


$  30,000  NFA 

§  125,000  NFA 

$  300,000  NFA 

$  300,000  NFA 


SOIL  STERILANT  SPRAYING  (POISON  IVY  SPRAY)  $  160,000  NFA 
EROSION  CONTROL  BY  MULCHING  AND  SEEDLING 

PLANTING  $1,000,000  NFA 

MIST  BLOWER  SPRAYING   (DUTCH  ELM  DISEASE)  $       25,000  NFA 

MARION  ST.   OVER  CONRAIL  $       80,000  NFA 


DECK 
REPAIRS 

BR. 

MAINT. 
BR. 

MAINT. 
BR. 

MAINT. 
MAINT . 


MAINT. 
MAINT. 
BR. 

MAINT. 


/ 


V 


PROJECTS  TO  BE  ADVERTISED 
INDEX 


ABlhGTON 

ACTON  24      30      48      51      54  55 

ACLSI-NET 

AOAMS 

AGAWAH    31  75 

ALFORD 

iPESeURY  65 

AMHERST   13  41 

ANDOVER  19 

ARLINGTON  64 

ASHBURNHAM  73 

ASVBY        -    -      -  ^ 
AShF  lELD 

ASHLAND  _  21 
ATHOL 

ATTLE8QR0  11      14      47      56      69  71 

AUBURN   50 

AVCN 
AVER 

BARNSTABLE  5      17      18      41      51  67 
BARRE  '48 

BECKET  50 

BECFQRD  43      73  '   

BELCHEPTOWN       ~  32  48 

BELLINGHAM  16 

BELMCNT        _  2  24 
BERKLEY 
BERLIN 

BERNARDSTON  18      60  ^ 

BEVERLY  73 

BILLEflICA  31      39  45 

BLACKSTONE  76 

BLANCFORD    "       '  1 

BOLTCN 

BOSTON      _  _  4      7      12      17      20      24      27      32      40  _  43      53      56      57  59 

BOURNE         -      -  9      19      36      42      53      59  62 

BCXeOROUGH  30 

BCXFORO        _  9  27 
BCYLSTCN  "33 

BRAINTPEE  5      8      14      22      23      30      45      56      65  67 

BREWSIER  _  57  63 

BR  lOGEWATER"^  13      25      38      42      43      65        '  ' 
BRIMF  lELO 

ERCCKTCN  15      16      25  43 

BRCOKF lELO  71 

BRCCKLINE  21      25  62 
EUCKLAND 

BURL INGTON  "       '  8  _ .  . 

CAMBRIDGE  28      37  48 

CANTON  15      20      30      31  75 
CARL  ISLE 
CARVER 
(CONT  INUEO) 


CHARLEHONT 

14 

CHARL  TON 

3 

CHATHAM             ..  ■ 

57 

CHELMSFORD  ^ 

2 

CHELSEA 

28 

CHESh  IRE 

r  25 

CHESTER 

63 

CHESTFRF  lELO 

69 

CHICOPEE 

2 

CHILMARK 

CL  ARKSBURG 

28 

CLINTCN  ~ 

COHASSET 

COLRAIN 

CCNCORO 

2 

CONWAY 

74 

CUM)-  INGTON 

DALTCN 

CANVERS 

8 

DARTMOUTH 

DEOHAM 

5 

CEERF lELO 

11 

DENN  IS 

43 

DIGHTCN 

9 

COLGL AS 

COVER 

25 

ORACUT 

8 

CUDLEY 

58 

DUNSTABLE 

40 

CU>QURY 

8 

EAST  BRIDGEWATER 

2 

EAST  BROCKFIELC 

44 

EAST  LONGMEAOQH 

EASTHAM 

33 

EASThAMPTQN 

35 

EASTCN 

14" 

EDGARTOWN 

32 

EGREMONT 

ERVING 

9 

ESSEX 

52 

EVERETT 

37 

FA  IRHAVEN 

3 

FALL  RIVER 

28 

FALMCUTH 

26 

FITCf-eURG 

12 

FLCR  IDA 

11 

FCXBOPOUGH 

15 

FRAMINGHAM 

16 

FRANKLIN 

16 

FREETOWN  ■,  ^ 

GARDNER  \  34 

GAY  HEAD  \ 

CECRGETOWN  '  27 
(CONTINUED) 


32      41  74 


54      61  66 
50  60 

74 

27  31  35  40 
56  • 


74 


34  59 

35  44 


21  48 

41      42      45  75 


61 

69 

73 

28 

44 

40 

41 

59 

36 

39 

53 

56 

31 

33 

47 

53 

23 

36 

37 

47 

31 

71 

74 

64 
59 


17  20 

24  28 

17  30 
18  60 
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PROJECTS  TO  BE  ADVERTISED 


INDEX 


PROJECTS  TO  BE  ADVERTISED 


GILL 

GLCUCESTER 

GOSHEN 

GQSNOLO 

GRAFTON  ; 

GRANBY 

GRANV ILL  E 

GREAT  8ARRINGTGN 

GREENE lELO 

GRCTCN 

GRCVELANO  

HACLEY 

HAL  I  FAX 

HANILTCN 

HAfPOEN 

HANCCCK 

HANOVER 

HANSON 

HARDWICK 

HARVARD 

HARWICH 

HATF  lELD 

HAVERH ILL  

HAULEY 

FEiTH 

H INGHAM 

HINSCALE 

HOLBROOK 

HOLDEN 

HOLLAND 

FOLL  I  STON 

HOLYQKE 

HOPECALE 

FQPK  INTON 

HUEBAROSTON 

HUCSCN 

HULL 

HUNT  I NGTON 

IPSWICH 

K  I  NGSTON 

LAKEVILLE 

LANCASTER 

LANESBOROUGH 

LAV.RENCE 

LEE 

LE  ICESTER 

LENOX 

LECMINSTER 
LEVEPETT 
LEX  INGTON 
LEYOEN 
LINCOLN 
LITTLETON 
(CONTINUED) 


INDEX 


42  58 
25  61 


74 

8  18  34  58  60 
48 


30 
5 

II 
11 


14  35 
18  60 
16  52 


66 


21 

43 
9 


35  59 

70 
24 


16  35  64  65  69 
16 


75 


32 


8 

12  21  56 

5  76 

34  43      47      57  73 

18  26 

40  44 

12      31  43 

9  74 
48 
74 
2 


LC^GMEADCW 

LOV^ELL 

LUDLCH 

LUNENBURG 

LY^N 

LYNNF  lELO 

MALDEN 

MANCHESTER 

MANSFIELD 

KARBLEHEdO 

PAR  ION 

KARLSCROUGH  ""' 
MARSHF lELC 
KASPPEE 
MATTAPOI SETT 
MAYNAPO 

MEDFIELO   

MECFORD 
MEDWAY 

^'eLRCSE 

MENDCN 
MERR I  MAC 
METHUEN 

K  IDCLEBOROUGH  " 
fICDLEFIELO  • 
MICDLETON 
MILFQRO 
PILLBURY 
MLL  I  S 
MILLVILLE 
MILTCN 
MUNRCE 
MQNSCN 
MONTAGUE 
MONTEREY 
MONTGOMERY  ' 
fOUNT  WASHINGTON 
NAHANT 
NANTUCKET 
NAT  ICK 
NEEDHAM 
NEV<  AShFCRO  ' 
NEW  BECFORO 
NEW  ERAINTREE 
NEW  MARLBOROUGH 
NEW  SALEM 
NEWBURY 
NEWBURYPORT 
NEWTCN 
NGRFCLK 
NORTH  ADAMS 
NORTH  ANOOVER 
NORTH  ATTLEBORQUGH 
(CONTINUED) 


35 


16      18  74 


16     42  54 

"47 

37  39 
52 

1      27      47  53 

13 

51 

32 

14      21  32 
30  36 
18  71 


20 
16 
56 


16 
36 


48  61 


34  44 
38  63 


72 


24  27 
16 

13      27      62  64 

51 
15 


'62 


6  20 

36  47  69  77 

3  7  20  21 

39  48  73 


41  48 

1  18  27  28 
13  27 

21  29  44  55 
71 

3  11  35  36 
2 

8  11      24  47 
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PROJECTS  TO  BE  ADVERTISED 
INDEX 


6 


PROJECTS  TO  BE  ADVERTISED 


INDEX 


NORTH  BROCKFIELO 


NORTH  READING 

30 

35 

NORTHAMPTCN 

18 

22 

40 

NCRTHBOROUGH 

1 

7 

56 

NOPThBR I OGE 

40 

77 

NOPThFIELC 

15 

34 

74 

NCRTCN 

27 

35 

55 

NCPWELL 

10 

21 

NOPHGGD 

63 

73 

CAK  BLUFFS 

OAKHAM 

ORANGE 

48 

CRLEANS 

5 

14 

57 

OT  IS 

CXFORO 

1 

69 

PALMER 

22 

PAXTON 

PEAOOOY 

21 

24 

47 

PFLHAM 

48 

PEMBROKE 

18 

PEPPERELL 

40 

48 

PERU 

PETERSHAM 

PHILL IPSTQN 

PI TTSFIELD 

13 

47 

48 

PL  A  INF  I  ELD 

PLAINVILLE 

31 

PL VMCUTH 

8 

22 

32 

FLYNFTON 


R ICHMOND 
RGCFESTER    "  36 


ROCKLAND 


ROCKFORT  51 
PChE 


21  27 


27 


60      64      69      73  75 


60 


72  77 


51  62 


40      59      64      67      73  74 


PRINCETON 

65 

PRCV I NCETCWN 

GUINCY 

11 

14 

15 

30 

PANCOLPH 

15 

22 

62 

73 

R AYNH AM 

13 

36 

38 

43 

READING 

11 

30 

37 

REFOPOTH 

59 

REVERE 

6 

23 

26 

44 

37      45  67 


ROWLEY 
ROYALSTON 
RUSSELL 

RUTLAND  26  58 

SALEM  2      5      30  73 

SALISBURY  57 
SANDISFIELO  51 
SANDWICH  I  22  28 

SAGGUS  \  42  72 

SAVOY  \ 
SCITUATE  13  25 

(CONTINUEO)  " 


PROJECTS   TQ  BE  ADVERTISED 
INDEX 


SEEKCNK 
SHARCN 

SHEFFIELD     :  . 

SHELBURNE 

SHERBCRN 

SHIRLEY  ~ 

SHREWSBURY 

SHUTESBURY 

SCNCRSET 

SOMERV ILLE 

SOUTH  HACLEY 

SCUTHAMPTON 

SQUTHBORCUGH 

SOUTHBRIOGE 

SOLTHWICK 

SPENCER 

SPRINGFIELD_ 

STERLING 

STCCKDR  lOGE 

STCN6HAM 

STCUGHTON 

STOW 

SIURBRIDGE  _ 
SUDBURY 
SUNDERLAND 
SUTTON 

SWAHPSCOIT  ' 

SWANSEA 

TAUNTON 

TEf PLETON 

TEWKSeURY 

11  S9URY 

TCLLANO 

TCPSFIELD 

TOV^NSEND  _ 

TRURO 

TYNGSOOPQUGH 
TYR  1  NGHAM 
LPTCN 
UXBR lOGE 
WAKEFIELD 
WALES 
WALPCLE 
WALTHAM 
V.ARE 
WAREHAH 
WARREN  _ 
WARWICK 
WASHINGTON 
WAIERTOWN 
WAYLANO 
WEBSTER 
WELLESLEY 
(CONTINUED  )  ' 


21      36  59 
31      62  73 
51 
52 

18 

7      13      39      48      60  , 

28      59      66  75 

31      47      54      56      57      63  69 


17 

36 

18  32 

4  5      8      16      24      39      40      65  75 

21  31      35      39      44  65 

8  11      14  39 


17 

51  62 

49  69 
30 

31  47  59 

9  12  13  35  61  67 
39 

2  42      58      69  77 


24  27 

48 

18 


5  75 

14      32      71  73 

9  22 

20 

2  6  9  11  36  40  57 
44 


43 


PROJECTS  TO  BE  ADVERTISED 
INDEX 
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WELLFLEET  18 

WENDELL 

WENHAM 

UEST   BOYLSTON  9      24  31 

WEST  aftlOGEWATER  28 
WEST  BftOQKFIELC       "  45 

WEST  NEWEURY  27 

WEST   SPRINGFIELD  4      5      8      13      54      69  71 

WEST   SICCKBRIDGE  62 
WEST  TISeURY 

WESTBQROUCH  _       16  40 

KESTFIELO  ■  22    30     55  66 

WESTFCRO  2  9 
WESTHANPTQN 

WESTMINSTER  59 

WESTCN  2 
WESTPCRT                     _  53 

UESTViGQD  30      67  69 

WEYMCUTH  5      7      10      17      22      36  52 

WHATELY  11      18  60 

WHITMAN  21  53 

WILOPAHAM  17      24      39  ( 

WILLU«SeURG  _   

WILL  I AMSTCWN  9  67 

WILMINGTON  4 

WINCHENDCN  3 

WINCHESTER  17 
WINDSOR 

W  I  NTHROP  _  71 

WOeuSN  ~  "        8      22      34      59  65 

WORCESTER  6      24      43      44      47      53      60      64  65 
WORTH  INCTON 

WRENThAM  31  59 
YARMOUTH 


DISTRICT  1 

4 

7 

15 

23 

42 

52 

58 

77 

DISTRICT  2 

4 

7 

11 

15 

42 

52 

55 

58 

77 

DISTRICT  3 

4 

7 

17 

52 

60 

DISTRICT  4 

4 

7 

17 

52 

55 

60 

61 

DISTRICT  5 

4 

7 

17 

23 

52 

60 

DISTRICT  6 

4 

7 

17 

26 

52 

60 

DISTRICT  7 

4 

7 

11 

52 

DISTRICT  8 

4 

7 

20 

32 

42 

52 

58 

69 

77 

STATEVnDE  4      11      14      21      25      26      30      32      34      42      46      52      55      57      61      65      66      68      70      74  77 


OCT  \990 


